ST 


,  7 


PLEASE  RETURN 

MONTANA 

DEPARTMENT  OF  HIGHWAYS 


Montana  State  Library 

111  I  I  1 1|  1 1 


3  0864  1006  6577  0 
STATE  DOCUMENTS  COLLECTION 


ISSUED  THE  FIRST  MONDAY  OF  THE  MONTfcl 


JANUARY  3,  1984 


c;-    .  .. 


DISTRICT: 

//3<3 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Z8S 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
Mile- 
stone 

M-HRS 

USED 

THIS 

PERIOD 

% 

POMP 

EST 
COMP 

Pais 

^? 

/, 

/?84- 

/  U/it/r«i*rJ 

r/~e/r'<rr 

/7 

/""s~ 

73 

*r*i 

JJS  9o-  /  //oo)C4■ 

r. 

zo.o  aZ/Ps 

9 

6 

/.  0     /*?.  /<rr 

&>o 

P/~.s 

S3 

^  /iW                   'Jr*£*  _ 

f  ft-  /f  )o 

_  _  s>jvr_  _ 
3.6  /*7.£7 

Ti  1 

S3 

J&i^£a//'g£   _    _    _  _ 

^  £fr&&2  3  

-\- 

8P 

4  £X  &*£  .  

r/+?i 

09 



43 

•'Ml  / 
/AM 

^,cr/?/*rS1J&t*LT- 

73 

/< 

,./?^ 

/^../ 
/9B7 

/931 

/ 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT:  Al..^.J* 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  L,s-  Z/jj  /9fi3 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

MILE- 
STONE 

M-HRS 

THIS 

REPORT 

PERIOD 

% 
COMP 

LO  1 

COMP 
DATE 

';fcf'n  

/ 

_  _  

fat" 

/ 

ft 

mi 

s~  r  ijJ-  I 

/9S7 

'  '  '  J>    7  ft/tCKZsjrt* 

0 

AL*  / 

Ftl 

o 

_Sf?±!       A/>/£J  —  - 

a 

\  )     <;+      J  S  A 

fy 

<? 

A*,  f 

ait 

PA,  -  ^  — 

o 

c  /  / 

fas 

tr  .    L      Al    JS  el  <~ 

72  £  AfZs 

o 

/^^ 

o 

_  C<X              -  - 

o 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221D 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :  JZT f^'/^fS^^ZL. 
PRO  J.  NAME:  S^)/-eX^  /  -  ^ '  fil), 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT: 


4s  3-  sff/A* 


CONTRACTOR:  /foftito* 5^7^/75^  ~JZVC , 
FROM  (town)  :  ^^/'rfcM*J  tfj/j 

23 


AWARD  DATE: 


CONTRACT  TIME:  /6>  /6>J) 


DATE  WORK  STARTED:  ^-// 


ORDER  TO  PROCEED  DATE:  j/~/g-jZ3 

%  COMPLETE:  

%  TIME  USED:  #0  


PROBABLE  COMPLETION  DATE:  /W/Uf 
NO.  DAYS  WORKED  PER  WEEK:  ' 


NO.  MEN  EMPLOYED: 


0 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:       //-  <?-£3 

PROJECT  MANAGER :  J  /gr^r?  TELEPHONE:  <^>f-  . 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J?        ADDRESS:  £uL  jtffT. 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /tysSW /*- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3 '/- S3 

PROJECT  NO.  •.^ZcZ'g  '?S-/('66)2~Zt>-7  CONTRACT  AMOUNT:     $       f//  & 

PROJ.  NAME:    ^'jPef/^-^.fiO-  CONTRACTOR:  {^^J^^S^Al 

LENGTH:  /S'^-d    FROM  (town):  /5////n4~£  

COUNTY:  /0#V7^/-Vt  /  AWARD  DATE:  //~  30-2 2- 

CONTRACT  TIME:  2-0  3  6(J ' /O  DATE  WORK  STARTED:      /2-  ljr~J±2z. 

ORDER  TO  PROCEED  DATE:     ^'/g-J^  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /<$-/3~&3 
EFFECTIVE  OPENING  DATE:  /j/A 

PROJECT  MANAGER:  ~J^-^/' ^HV&f        TELEPHONE:  f~2-&0 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


«Uf  TELEPHONE :  (hf7'2-?QO 
"Z_       ADDRESS:  jjf/  £*f'^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /ff/550l</fi- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /3--3/~£3 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


fgV^I^jj! CONTRACT  AMOUNT:     $^J2  ?  <? 7f£.  4¥ 
SA^f^Sf^jPt'    CONTRACTOR:  r /j7*M'f'j5>9?S  '00. 

£-/  %£]£k  FROM  (town):    _^/V^>  MM 


FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME:      Cl&rt  //JD 


DATE  WORK  STARTED:  //~3--£3L 


ORDER  TO  PROCEED  DATE:     //>  -J.0-£*2- 

%  COMPLETE:   jjg  

%  TIME  USED:   

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE 

TELEPHONI 
ADDRESS 


PROJECT  MANAGER 

NO.  OF  ENG.  PERSONNEL  EMPLOYED 


z 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22  IF 


DISTRICT:  /W/J^X  ' 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /2~~3 1~  33 

PROJECT  NO.  :  Jg/f  ^-/(^ffJJ?  (J-?-  CONTRACT  AMOUNT:  %27'/ 7     6  9*  0(3 

PROJ.  NAME:  jfyf*  ^a/'rt'f  /&f>*_/r-  CONTRACTOR :    ^Cf/Xt-^tr^t/* d~/tJ5^Z>HL 

LENGTH:  //d    FROM  (town):     ^Sfx?  j?<?^7  €L 

COUNTY:        /W/f?{'r*~f  AWARD  DATE:  J3-^-%^ 

CONTRACT  TIME:  ffl £)   DATE  WORK  STARTED:  <^'//~J3 

ORDER  TO  PROCEED  DATE:      iT'/' $2-  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   / 0  0   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   f£   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:  /A^f-<£3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /-2 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    Zft-c/f  5  / TELEPHONE:  2-4  &  6 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


f_        TELEPHONE:  - 
  ADDRESS:  Sf-  'f^f/S^  A^f 


GENERAL: 


"7 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22lF 


DISTRICT:  A?/s50M,/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :  ^ZX  fg) S3 

PRO  J.  NAME:    £&tpL  H6 1 '_-  A  dUji 


CONTRACT  AMOUNT: 


LENGTH: 
COUNTY: 


%3  4*4 

CONTRACTOR:  y^^Tfr^g, 

FROM  (town):      /?^af  Jff. 

AWARD  DATE:  X~S~~&3  


CONTRACT  TIME:   $J/) 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  g-3&-&3 

%  COMPLETE:  

%  TIME  USED:  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER:    & /*4t 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


 Z7 


Vjr  /iff. 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/ BHB/ sw/ 22 IF 


DISTRICT:  /ff/'sS  C>Ul/*~ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /X-3/~ % 3 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT: 


CONTRACT  TIME:  ^7  6(J D 


CONTRACTOR:       s^tr/Z^  y&fj*.  /TXT/7C 

FROM  (town):  W/gSJu/tL.  

AWARD  DATE:  //~7~  &3  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   ^_ 

PROJECT  MANAGER:  ///?/^5/f/f€^/  TELEPHONE:  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


IERAL:  /*d  S^C'^d  -/hw  ^rfetWh-C^. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  ////^sa, 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /JZ-  -3/-&3 


PROJECT  NO.  :  jZT/f  9^-3^^)/^^ 
PRO  J.  NAME:  /  / -^raJT? 

LENGTH :  7^ 

COUNTY:        &t~*~r>  (j£  

CONTRACT  TIME:         7<4  J&£>  

ORDER  TO  PROCEED  DATE:  4&£zj£$/L 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  /  y>  3.  ^-3- 
CONTRACTOR:    y^A//; ^/y  jfs/A /fe>?6 


FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   ^_ 

PROJECT  MANAGER:   fS/7<t^S/?/?cd  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


ENERAL:       &k  ^A.(/t  /h?^  ^S»lh<^/- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /2fes£C(jL 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


FOR  THE  PERIOD  ENDING:  3/"£3 

3.  %  M&Ji 


CONTRACT  AMOUNT: 


CONTRACTOR:  /^7^t']X^6aJ/ f  Z?<?#5 
FROM  (town):     ^>£g  /~'/d*7l 


AWARD  DATE: 


J2-  -3-g-g3 


CONTRACT  TIME:      /JZ<?  /j/jj 


DATE  WORK  STARTED:      3  -  30' &3 


ORDER  TO  PROCEED  DATE:  ^Z^MiMSl 

%  COMPLETE:  

%  TIME  USED:  $f  


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  7>a7jfc\_  TELEPHONE:  _ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:   /3_       ADDRESS :   


363-4¥20 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  //%S30U  U 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /g»  -3/"£3 


PROJECT  NO.:     /?3  2-  £  9-//3J  /f  CONTRACT  AMOUNT:     $  f¥¥  37/.  7  0 
PRO  J.  NAME:    /tft/n  j5>^^^7^^/t^///^C0NTRACT0R:    \4g*£  3^ 

LENGTH:  ff '  ^    FR0M  (town):  ^y^aic/k^  

COUNTY:  yftt  VOj//  AWARD  DATE:  j2.—^%-&3  

CONTRACT  TIME:  DATE  WORK  STARTED:  3-J-g-£3 

ORDER  TO  PROCEED  DATE:     4/-/$' £3  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   /#  0 


NO.  DAYS  WORKED  PER  WEEK: 


X  TIME  USED: 


NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:  /&S'&3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  M4 

PROJECT  MANAGER:    Zft-M  (f>lf/~  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:                  ADDRESS:             jT1/.  q /S  ~ 


jeral:     '/O?^    £&ZjejL  ^d&OttdL*    4Z6/4LS    S>a  £/>o'j77~d 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22lF 


DISTRICT:  ^/ssatc/^U 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /P-  ~  3/ S3 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


"ZzZ^ZJjZL^     CONTRACT  AMOUNT:     %   7/A  3-3-7 f 
f//w/ns      ^^CONTRACTOR :  fart/  ] 

A/A    'FROM  (town):     /^r^tCf/* //s 


AWARD  DATE: 


CONTRACT  TIME:  *9 jt/P 


?-3Q~S) 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   /gJL  

%  TIME  USED:   ff  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  "9^/3-^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  tf-  /3"&3 
EFFECTIVE  OPENING  DATE:  A^A 

PROJECT  MANAGER:   ft)  )//*»)  TELEPHONE:   j5V  f~6Vf/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  rff/SSJtl  1*1 


GENERAL:  /v)?d  /  5X^^/77?^/-/* 

stMgjL   OjZl  _f^&<^j£^r  /if/923. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:      //<?  & 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /X'  //£  S» 

PROJECT  NO.:    ft?    S  /  /  6  fe)  CONTRACT  AMOUNT:     % /^fe  /?/*7.  /  & 

PROJ.  NAME:    ^jfia^A^  -  H^^^  CONTRACTOR:  S^.Jr    X,.   j"7?  C . 

LENGTH :  J  -  T„h>r:< ^ Z>  FROM  (town):  s^/^^s/sP 

COUNTY:  M^S&&&&   AWARD  DATE:  ^3 

CONTRACT  TIME:  fe.  -  ^J,jJ.  DATE  WORK  STARTED:  .   

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:    f>  -  S  j/ 

%  COMPLETE:   g  NO.  DAYS  WORKED  PER  WEEK:  .  

%  TIME  USED:  ^  NO.  SHIFTS  PER  DAY:   


NO.  MEN  EMPLOYED:  <P  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  U/m   ql/Z/j,^.      TELEPHONE:        jrff-f  ^&Z^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  7<9.  '5 g 

GENERAL :   "^2^  *^rA-x<r/*r-     ~*/^rS7*       7^      <  /^^V 

£=3u£Z4t  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  /?■  - 3/'%3 

PROJECT  NO.  :    /rf-Z?^  5/ 9  f{^)^z3  CONTRACT  AMOUNT:     $  67  3<^C^S^ 

PRO  J.  NAME:    /£~-n  /jf/  fZoutt  CONTRACTOR:       ZjMiftA   /f*#ST:  d&. 

LENGTH:    FROM  (town):  /£tocf' 

COUNTY:        jtf/JJ&i/Ja.  ]  AWARD  DATE:  &Zl12jZ&3. 

CONTRACT  TIME:        g-J?-^  $3  DATE  WORK  STARTED:  -23 

ORDER  TO  PROCEED  DATE:     £-/7~23  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  /jg  _  NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE:  4-/-£3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /d"¥~%3 
EFFECTIVE  OPENING  DATE:  /j/rf 

PROJECT  MANAGER:  Z3£m&£  M)lf/t**»J         TELEPHONE:  V  f  / 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /& 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:       // 0  ft 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  /C7^  f  .     J2  ,*?  / 9 K  ^ 

PROJECT  NO.:     p/?  %/9f'/fo)  CONTRACT  AMOUNT: 

PRO  J.  NAME:   J2,rt*_  ^„*>f&  CONTRACTOR:    ^gaS  /5™r^/~  7?zr 

LENGTH :   /?./  FROM  (town):  M^t^X^ 

COUNTY:              /XLs^£i£^.   AWARD  DATE:   Zz//z&_Jk 

CONTRACT  TIME:              $&^M$j2t  DATE  W0RK  STARTED:  -  ^/-/^  3 

ORDER  TO  PROCEED  DATE:      ft- <g       .3  PROBABLE  COMPLETION  DATE:     _J^z/2z3 ^ 

I  COMPLETE:   %^  NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:    

NO.  MEN  EMPLOYED:     NO.  HOURS  PER  SHIFT:    

ACTUAL  COMPLETION  DATE:  fe/Jg^jB^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  TELEPHONE:  /T*/?-9  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:       yg?  7(3 

GENERAL:   *y~rf/s     x?/-^/W  ~/  teaf&blLt*/-. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  y^/^^u/d. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING :      /_2-  -  3/-  %3 

PROJECT  NO. :      ^i//?P  3  ?-  f^fjB  CONTRACT  AMOUNT:     $  /gf^  S~7S^  &  <3 

PROJ.  NAME:    ^5//^  f^^ff///^  CONTRACTOR :      ^^////7^  h~  /jPrtStfo, 

LENGTH :  ///I  '  FROM  (town):   

COUNTY :   5**»Ji r5  /-A  fa  f CCU fcAWARD  DATE:   g3  

CONTRACT  TIME:  g_?  jQp    DATE  WORK  STARTED:  

ORDER  TO  PROCEED  DATE:      /2'/f- £3  PROBABLE  COMPLETION  DATE:    /tfA<tf  /$%f 

I  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:  _________ 

%  TIME  USED:    NO.   SHTFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   //.  /dJ'/J X-   TELEPHONE:  ^^3-- ^ 

j_^_____  y 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:  &r?5  <T>«K    _gjg^^__g_  /t/a*3  

_  fs.rf  ^  *^>*~s~f£J  ,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /*/tSSQi/h4 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     £>£C,  3(^  /9&S 

PROJECT  NO.:  S'/Z/^    /- /  Q/g)^7       DATE  SURVEY  AUTHORIZED:  </' 
PROJ.  NAME : /T/s/Z^n.  /2, \f/=n,  DATE  WORK  STARTED:     ^  -  63 

LENGTH:  /.  Q     ^ , ' Cel   ESTIMATED  COMPLETION  DATE:  f~3/~>6*/ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  £  TELEPHONE:  7£g-   

NO.  PERSONNEL  ASSIGNED:        ^  %  COMPLETE:         &  Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /2  -gg 3 


PROJECT  NO.:  3^' 3d1)  93 

PRO  J.  NAME:  L/ ±0/=?/^  ^Qc>r7/ 

LENGTH :  ?    j^, /L^S  

COUNTY:       Z^?  tS,^ S  77*&#0 


CONTRACT  TIME: 


/3o  UJ  /O. 


ORDER  TO  PROCEED  DATE:  7, 

%  COMPLETE:   /Q-Q  

%  TIME  USED:   /O 7  

NO.  MEN  EMPLOYED:   Q 


CONTRACT  AMOUNT:     $  2/^3  9&S.9Q 
CONTRACTOR:  SjStA^L  S7fao& 

FROM  (town):  £jj   

AWARD  DATE:  +5~-Z.l-&'Z.  

DATE  WORK  STARTED:  7~<£*Z- 
PROBABLE  COMPLETION  DATE:  \ — > 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


9 5 


ACTUAL  COMPLETION  DATE:  <?-/J~'g3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  fj 

PROJECT  MANAGER:  £  /^jgr~  TELEPHONE:  7£l5~~S  7/  7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_  ADDRESS: 


GENERAL:    /=V  KS/fC.  UJ&S    ^«As?7 s  77?  A-S^gr 

Q /-/-I d~  DfrTT.  S  }   TVU-/S    l£>  TW  BL&iAJL 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /V/JSpa/L^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  3q  /9<$3 


PROJECT  Wi/F  ^?  —/  C jgj  2^ 
PROJ.  NAME  :/>/U/a/S,  -C.rtS&fy 


CONTRACT  AMOUNT:     $  /  ZA  V.  =Z£ 

CONTRACTOR:  £/st/2/tL  /.?,'<Lc72fe/ZS 


LENGTH: 
COUNTY: 


FROM  (town):    \/sc7d/zy  />?OsS7%/Srf 

AWARD  DATE: 


CONTRACT  TIME: 


//G  cJ.O. 


ORDER  TO  PROCEED  DATE:  ^T-3/-53 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


j2_ 


DATE  WORK  STARTED:  jAj^SS 
PROBABLE  COMPLETION  DATE:  7-/£-<S3 
NO.  DAYS  WORKED  PER  WEEK:  O 

NO.  SHIFTS  PER  DAY:   o  

NO.  HOURS  PER  SHIFT:  O 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  <fT  ftJotflg^  TELEPHONE:  -?<<P- 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _/_       ADDRESS:  t?c /C 


r 

GENERAL :  ^p^  kr    nx/  /^e0^c7^  .  5>->?Z  J^J^SSg  oJ/^C 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /fcS^/? 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -&3 


PROJECT  NO.:  /  /.■t)  4- 

PROJ.  NAME:  ^LLSl  *T  UJ 

LENGTH:         ^  3,  /77^C^  

COUNTY:  /^(jO  T7HE~/QP>  

CONTRACT  TIME:       (Zd  L3.  O.  


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


/Q-L4--&3 

o 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  34,8  £T/Q. Z& 
CONTRACTOR:    JP,-£rA7F-  CWsTI 

FROM  (town):  LLG  V  OiT  ,  UJ  A  

9  So  -S3 


AWARD  DATE:   

DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE:  v/ucV  -PjS 

NO.  DAYS  WORKED  PER  WEEK:   O 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

*  PJ&rt  7~  TELEPHONE :  &.  7/  ~7 

ADDRESS:  /tfa/Ji  S>^<_ 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3  "& 


GENERAL :   ^  Mh**!     7&*J>  g    /cr&<0<0  .  Qo^m^rTC^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  December  27,  198? 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


BRS  548-1(3)4 


West  Reserve  Drive 


0.8  Miles 


Flathead 


CONTRACT  TIME: 


150  Work  Days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  40 
%  TIME  USED: 


8-2-8? 


47 


NO.  MEN  EMPLOYED: 


5-14 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1,523,163.22 
CONTRACTOR :        Mclntyre  Construction  Co . 

FROM  (town) :        Great  Falls  

AWARD  DATE: 


July  11,  1981* 


DATE  WORK  STARTED: 


August  1.  1983 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


May  1984 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      K.  Chrisinger  TELEPHONE: 

3  ADDRESS : 


755-5717 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  400 


Kalispell,  Mont.  59901 


GENERAL :  Mclntyre  Construction  Co.,  spent  the  past  period  working  on 

 Whitefish  River  Beidpe.  Work  consisted  of  driving  piling  for  the 

wingwall  and  Bent  No.  1,  pouring  concrete  for  the  wingwall  footing 

 and  forminp  deck  on  span  number  2  &  3.  Due  to  the  cold  weather  work 

was  halted  on  December  19  with  work  to  resume  after  the  first  of  the 


year  weather  permitting.  

Sub  Contractor,  Structural  Systems,  Inc.,  worked  as  required- 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /?7S£/? 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        fZ  -30'&3 


PROJECT  NO.:     ^mp    I A  9<?  -ft  Z-  CONTRACT  AMOUNT:     $  Z03  37± 

PRO  J.  NAME:     K\K\kST    ^^CA<PUjS5  CONTRACTOR:    ^H*r7 1  ,^&t~t?  f /s^rCa 

LENGTH:  < — ,   FROM  (town):  Qquzj&JBUA 

COUNTY:    <6LAf:«m.    6/3 <t=-  Fl^J^^/D  AWARD  DATE:   /f3  -£9-g£.  

CONTRACT  TIME:  rf_<^  Hj &  DATE  WORK  STARTED:  /~/£'Q3 

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:  - 

%  COMPLETE:   /&f±   N0-  DAYS  WORKED  PER  WEEK:  O 

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   rD 

NO.  MEN  EMPLOYED:   Q   NO.  HOURS  PER  SHIFT:   Q 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:        //- g/ -&3 
EFFECTIVE  OPENING  DATE:  /jU 

PROJECT  MANAGER:         (Z  P  ftp  al~  TELEPHONE:  ~S?/~7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      /  Z  ADDRESS:   CSSP<TZ^<L 


GENERAL:   f?AJ&~  TO  77^.1  Q    /77 <T*J  U>d/?X/VG    Q  rJ  /2*&£&C 

/Tipt--r^T7r7i  pb-Tis  O  F-  Suftrn/ rr/*  i.  Ttf<c  r  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /07&$0ti  /a 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  '3/" £3 


PROJECT  NO .  :  ^S/ffP  24$?'  S3  CONTRACT  AMOUNT:     $  J~73  #60.00 

PRO  J.  NAME:  fe^ok^/sM  CONTRACTOR:    Sc/*///*?*  g  3**5^  &  "Z#£, 

LENGTH :    rff  _/  FROM  (town):      /jr^W/VL  //j 

COUNTY :  /jtA? f/&j#4£d  AWARD  DATE:  &i2&l23. 

CONTRACT  TIME:  j^fj  /^/? 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     ^  ~%^/V4  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


2  3 


DISTRICT:      //&  % 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  .   Z  g  /f£ 3 

PROJECT  NO.:     /3 /? F  //%)//       DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:  /^2^LAfc£CZ     /3r,^r     DATE  WORK  STARTED:        /±ZJL&1  S3 

LENGTH:  /EjSts^L-  ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    t-/w    //J/'///^-K TELEPHONE:  / 
NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   £  £T  ^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Bz/7~t£ 


DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

SX7£-Z{/Jja.  

\  jl  y  j  s~\  c  a  /  j  a  /  /Z. 

/cy 

PZ//. 

n 

pztf. 

8 

F-2?jlG2)13  

\a  J .  r  *     s.j  1 AJ r. 

ScPJ 

^/-/  u.)  a  

Aa/a  -  \ji.JfA  r"5^>  * 

P.Z.M 

0 

57 

fJSz/MQ  

PAIS,  ^vev^v  _  

^^Pa\  /WiA/S"            1  *  C  AS  /a  1  /<* 

P.XM. 

it 

J  ///T  Si/ j 

/(LS^'3fr£XZ&  

PZ./V. 

3C5 

0  / 

/AZ-fQs  AC**]       _  _  _ 

PZM. 

15 

F#<k_'U£±3  

D 

PLSSjl  S&U*-  

_Z)A£jNt±4£_  

P.Z//. 

O 

D 

MLujy.  Ave  ■  Mums** 

Ik/iJiMA/jdf 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221D 


DISTRICT:  ftuffa 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -49  -  AM 


PROJECT  NO.:         f=  (<Z3)  3  g    OA      CONTRACT  AMOUNT:     $  ^9V^^0 

PRO  J.  NAME:      /Vac .  AvaU  &3S  £jtf    CONTRACTOR:     fttlERlCRN  ASPH/)LT  IM, 


LENGTH:   

COUNTY:     R^M  t  Uwi\    t  CUrk 


FROM  (town) : 
AWARD  DATE: 


/O,  ase>t>Laf 


CONTRACT  TIME: 


70  WO 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

I  TIME  USED:   

NO.  MEN  EMPLOYED: 


/  00 


3jL 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /fl-/.5-£5 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL :  ELtlA    £Lh      UhtA   ttd&JUk     GAL  OLiJ£i£2l 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /  7./ 30  /?3  

CONTRACT  AMOUNT:     $  3J  34^,  ^7 

CONTRACTOR:  gtwittM 

FROM  (town):       Su  the.  

AWARD  DATE:  l( /3o  /x3  

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:  7 / <  / % iT 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    jjU.  S'/^/^^  TELEPHONE:      6?Z-  -  V  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     <£L       ADDRESS:  Q  t>  I S ,  

GENERAL:        >/    //'/V/?    jZJlcJ&d    *3  ogjZjZks.  k/t'sA  <j 


PROJECT  NO .  :      f  1 3  '/ ^) 

PRO  J.  NAME:      QAMefcOh)  ~  $0tU  TH 

LENGTH:  //.  b~   

COUNTY:  rtl/iDiSofiJ  

CONTRACT  TIME:  /Aji  Q. 

ORDER  TO  PROCEED  DATE:  4 //£■/$'{ 
%  COMPLETE:  -  O  - 


%  TIME  USED:  —  ,'J  — 


NO.  MEN  EMPLOYED: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  ftu^. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


F  &3dM  ft  


3.1  *w 


firmer/ cad/ 


CONTRACT  AMOUNT:  $ 
CONTRACTOR:  B^t- 
FROM 

AWARD  DATE: 


r.<  CrcA/r.rcsl  Cl^^t 


(town):  / 


ttcfers 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   ft  L 

%  TIME  USED:   c^3  ^ 

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       FtyATA/   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       -  ADDRESS: 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.  :  X  ID  /5-J(S2)^&>  UZ 
PRO  J.  NAME:  f}fi£  <?/?6/hJ  /JcRTH  €  SoutH 

LENGTH:   a///?  

COUNTY:   

CONTRACT  TIME:  /J-/I-83  (jTJfisZrf-rSD) 
ORDER  TO  PROCEED  DATE:  A///} 

I  COMPLETE:   /^^P  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  J? A  3^^,  /5~ 
CONTRACTOR:   B/RlcBklfiL'£L  CoNfT. 

FROM  (town):   

AWARD  DATE:  ^-  ^2  'ZzJfcM. 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION"  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  //—/>.•*"- <£5 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS : 


PROJECT  MANAGER 

NO.  OF  ENG.  PERSONNEL  EMPLOYED 


GENERAL:     s^sVrfL    D&r*?   lofas  S&Nir    To    A/^Ij3a1/}    6 hi 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  2110  -  3utte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Dec.  29,  1983 


PROJECT  NO. 
PRO J.  NAME : 
LENGTH:  _ 
COUNTY: 


:       US  -3(i'?)T.^o  'n 
Bernice  -  Basin 

0.07  Mil-fs  

Jefferson  


CONTRACT  TIME:  120  working  days 


ORDER  TO  PROCEED  DATE:  Oct.  31,  1983 

%  COMPLETE:  

%  TIME  USED:  9 


NO.  MEN  EMPLOYED: 


to  16 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  917„8lg.9Q 
CONTRACTOR:     .fclntj^re  Const.  Co, 
FROM  (town):        great  Falls,  .-it.. 


AWARD  DATE:      Seot.  30,  1983  

DATE  WORK  STARTED:      Oct,  20,  1983 


PROBABLE  COMPLETION  DATE:     July  31,  lgbU 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   1  

NO.  HOURS  PER  SHIFT:  8 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    .to pert  L&ljaan  TELEPHONE:        22$  -  3?ob 

h  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  jox  118 


B  asin,  wt,  5y631 


GENERAL : 


-ess  utn 


r,.ie  oast  four  (u)  weeks  nas  oeen  fair  witn  tfa 


ne 


suacontractor  cor.'-.loteina  tne  channel  ciian^e  and  toe  prime  contractor  driving 


'or  u-jnt   .0.  1  north&.>wabub..  ma  ne  naa  c.lso,  lomed  and  placed 


^rtin.'nrfi-in.'j  aLteal  Tor  bunt  n;;.  "1  soutnnuund  crossosan  at  ota.  106?)+63 .  JO. 
?.:r   irito.^s    or  .'.ta.s  "u.,irlate  art;  as  follows:  Ir.  i'x..c   Jontrol-jevices  „8,-£; 
-raffio  1u::trc1 -7 1  a      nt;    ,r! :    :opJ  lizati.m  ^0;o  ;  Contract  Bond  lOO.o:  Remove 
ilsc.  lOOi;  :Cxcavat,ic:n- Jnclas.iified  100,  J:  Ye.  horary  irosjon  Control  1%;  Riprap 
lias  -  II    uir.^o.-i  °;  i:  guard  Kail-Steel  100,a;   Juard    :ail  Anchor  10O)u;  .^oulier 
Clusters  H6j;  Paul  lar  Ouiicrons  100,j ;  lo  ;  Jetty  lQO'i;  Habitat  Structure  1.30  J; 
•"cnatruction  fabric  l:aI:  Steel  "H"  Bearing  Pile  .?arnish  Ibi:  Steel  "H"  Bearing 
-lie  Jrive  "J.e.in.forc:.nr-;  Steel  l  i;    jr'.  Ire  Survey  Control  UO.j.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS-14 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  / £  - ,8 £  ~<f?v3 

PROJECT  NO.:  4  (S7~)jZ/7  CONTRACT  AMOUNT:     $  3 

PRO  J.  NAME :  fjclw  fj  fu/Jff^/r.  (2a*.  CONTRACTOR:         /j,  P.**-?/ 

LENGTH :  £&7_  FROM  (town):  S?//^  ^V7^ 

COUNTY:         / c uJ J  S      f  G/s^A  AWARD  DATE:  ^'3/  'S3 

CONTRACT  TIME:         / QQ  pJo^Ay  £>/s  DATE  WORK  STARTED:  8  '_  3  'S3 

ORDER  TO  PROCEED  DATE:    c^~>?3-83  PROBABLE  COMPLETION  DATE:     <S  -  rftf-gj. 

I  COMPLETE:  <4 3 7&   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  d  ? ?Q   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  /  ¥   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  //.  £  rfca/At"  TELEPHONE:  £  44  -  3£d 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  A^/s^e  f~7/~ 


GENERAL:  Clc «      3  d/o^       Qp*7f>/£j  Cl/'OsA/'** 

on  ££_  -  £/-  S3    /  st     fA*      ,  Q  e  &  f>  vrsy. 

r7 Sal'  CI 


cue- 


ML  jz 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  figf^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /&/Z  9 3 


PROJECT  NO.:    /^Z9~ -j<^7)  CONTRACT  AMOUNT:     $  ^  Z?^,  8Z, 

PRO  J.  NAME:    M*ys/«?*r  A*>.-&/ML  CONTRACTOR:     JsW?  ^=>^/^<7^,  , 

LENGTH:  y.  /  /rfs/e^   FROM  (town):    /g^7?fe,  /y?7" 

AWARD  DATE:  S0>/ ^&//?JZ, 


COUNTY: 


//£?  a/  Z). 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  ^//g/gj 

%  COMPLETE:  9  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  & 


DATE  WORK  STARTED:         //t//^,  T 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


0 


0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  ///&£,/<&S 

PROJECT  MANAGER:  cJ.  AJ.  jff&777e^  TELEPHONE:  s4^<?*/ -JZZ'/  /?a-T&7 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:         fi&A'    C?^6 3  


GENERAL:  ,*r7f?//?  T^'asr    /?/  f  /. <   

/-///<?</  q£_  yC?V-  7osy    ^a/oj^e^f:i.^r7%  T^'ise*  7o  s^srA-e  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:     3u  TTlS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  SZ.-ZFI 


PROJECT  NO .  :  SG-z(l3)  87 

PRO  J.  NAME:   U  ^„  c-f  &oi£^a^ 


CONTRACT  AMOUNT:  $ 

CONTRACTOR:      rfJi^rJ  gfec^ic  Co. 


LENGTH : 
COUNTY : 


FROM  (town):  3,  jjtnAS^  S-?/oV 
AWARD  DATE:  9~3o-83   


CONTRACT  TIME: 


45  \J. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  fg 
%  TIME  USED: 


ll 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  _____ 
PROJECT  MANAGER:    C,A.  SiTTOaJ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  — 


DATE: 

/-3c  -84- 

WEEK: 

TELEPHONE : 
ADDRESS : 


:Tff£  -  SO  7<t- 


£a  go*    J  no 


GENERAL: 


JL5_ 


msi  a/ 1 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  jte. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -  If-  $3 


PROJECT  NO.:  F  AfiF  .59 -/f  (s)  H 
PRO  J.  NAME:        Qljjr  fctt.&ofk 

LENGTH:  n  g  

COUNTY:   £rfr 

CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:      $     a  tf&Jj 

%  COMPLETE:   J£ 

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED:   —  

ACTUAL  COMPLETION  DATE:  — 


CONTRACT  AMOUNT 
CONTRACTOR: 


32m  Gil  mat/  £Jut£U^il2t^ 
FROM  (town):  AJK.   


AWARD  DATE: 


DATE  WORK  STARTED 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


/fly.  £± 


Soft 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ALe^sC/i]  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


6Z6 1  V*  IP 


CAJ,  ILL  t&t 


GENERAL : 


P z&LcjJL  /: 


CAL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ?X 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


J, 


CONTRACT  AMOUNT: 
CONTRACTOR:      SA**f>tr4f  y^ss 


FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED:     ^s/s-    JV  S9<?S 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  -gVg  ^  - 
%  TIME  USED:  S>f>T 


ft*****'  **/ 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  


PROJECT  MANAGER:  sX^A'^S  X"  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     S"  ADDRESS: 


GENERAL: 

***** 


-<?>r  ys/^'  ^gg&g/  gg£~ 


s&sL?   ///-^  S*:-OJ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  Qut7~c=- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:     ftfZF-Htt   &1>-K~>)  i 
PRO  J.  NAME:    Brtd^e^- Qri(C.n  Vnjes 

LENGTH:         Q,  4-  /T?;/^  

COUNTY:  G^j-^t/^ 


CONTRACT  AMOUNT: 


$  S&g,  S~3  7.  9g 


CONTRACTOR: 


FROM  (town) 
AWARD  DATE: 


?3 


CONTRACT  TIME:      /Jo    \J.  Z>3yJ 

DATE  WORK  STARTED: 

9-9 

~$3 

ORDER  TO  PROCEED  DATE:      H-H>  -23 

PROBABLE  COMPLETION 

DATE: 

%  COMPLETE:  /£, 

NO.  DAYS  WORKED  PER 

WEEK: 

%  TIME  USED: 

NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED: 

NO.  HOURS  PER  SHIFT 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   c.A.  <;,Tro/Q 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  I  —  j  ADDRESS: 


TELEPHONE : 


P,o.  go*  ma 


GENERAL: 

-for  m  *l^J 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2*3  S?<0J 


PROJECT  NO. : 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


S'/'  S/ifj  gfg  /Y ?)/  CONTRACT  AMOUNT:     $ x^/, z^JT  S&tsrS. 

„     

^^V^c^x^/y^CONTRACTOR :     ^^t'^/A/  {"(TsXi  S~  df&  . 


CONTRACT  TIME: 


FROM  (town) : 
AWARD  DATE: 
DATE  WORK  STARTED: 


9  f/~*?2 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:     3  S~  frg    /^/<r  «r* 
%  TIME  USED:        ^  £ 


NO.  MEN  EMPLOYED: 


%.  J9<*?    PROBABLE  COMPLETION  DATE:  s&Psf/t 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  XZs>?*></^  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ST  ADDRESS: 


GENERAL:  ^*2rs 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


34 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /2- 


PROJECT  NO.:    XR  ?£-4(35)2t>(c> 
PRO  J.  NAME:  £>fPc/?TL>AI/Ty '- 8i'TT£. 

LENGTH :  yf.  -7  Ml,  

COUNTY:  Q£3R  J*£>D&£  £5tlS£X  8>u) 
CONTRACT  TIME: 


/OO  PSD; 


ORDER  TO  PROCEED  DATE:  /Q-JlO  -tfZ, 
I  COMPLETE: 

%  TIME  USED:   / £>  p  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT 
CONTRACTOR:  UjLDB  C££&H 


FROM  (town):  Gg£&L  frtLLS ^  Afr. 
AWARD  DATE:  9-   


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  JftcK  ^AJ^fc^CN  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


tfoTT^  Air. 


GENERAL:      /^?Z    D/hT/9    {tJ&S    S&ur   -To  /Jj~J-£aJ/9  JZ-i*~83, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  fl^/fc. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /j.  JtgdtS 

PROJECT  NO.:  IC  ?/>-4  3jS 
PRO  J.  NAME:  Cutty*  QlmiU 

LENGTH :    £j    S  < 

COUNTY :   QdiuLu  

CONTRACT  TIME:         rj^    W.  D 
ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED:  -  g i  . 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        u)i  ^  fUr  TELEPHONE:  <*5A4 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  jgA  x  JUA  

GENERAL:   Prcje.c't    iS  UiUL.  r  jsLlJeiDAS  


CONTRACT  AMOUNT:     $  /  ?79 ASM*  &A 
CONTRACTOR:     All^t^   Q**t  Cl 
FROM  (town):       /ngaf  £/A 
AWARD  DATE:   nfj//8l  


DATE  WORK  STARTED: 


9//8/Z3 


PROBABLE  COMPLETION  DATE:  1£lL&± 
NO.  DAYS  WORKED  PER  WEEK:  ..  p 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  fiuTTZ. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /X.-JZl-SS 


PROJECT  NO.  :    S/VP  0/99-&2 
PRO  J.  NAME:  jfa/AJT.  ST6CKP;J-£S 
LENGTH: 
COUNTY: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  //-/9-XJZ 

%  COMPLETE:   

%  TIME  USED:   y-V^Z  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  /97  OO 

CONTRACTOR:   Du&D/HE  CcaIST.  Cp 
FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  y/-:^'-J3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS : 


PROJECT  MANAGER:  7T  OAi 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL :     ^/WZ   D/*r#   &>&S   S^ajt-    7?    jJtEJ-iBAj/)  SAl 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:      Bey  TTXT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       y^  z9-8  3 

PROJECT  NO.:      £5  JLto         )  g 
PRO  J.  NAME:    <?  mt\  jj.  U  &$C*k  ^. 

LENGTH:        8.  O  r»,J^s  

COUNTY:   

CONTRACT  TIME:       Jto  bS,J>*ijj> 
ORDER  TO  PROCEED  DATE:  $4- 

%  COMPLETE:    

%  TIME  USED:  ;   

NO.  MEN  EMPLOYED:  —  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Q.  /?.  S/  7^  TELEPHONE:      SSC  ^o7f  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  Bok.   J  J  IP  

GENERAL:  il     /Q*'A  <&*,b«s.-/dr  A*jt 

&e.f    pre  gfca  cL&tPt       lJ*-i~.         LcSnr-*     A**  ^^i^J 


CONTRACT  AMOUNT;     $    /o,  3~o  A  2,0 
CONTRACTOR:     jj*  Sa/A-     Cen  *  A*  g  A 
FROM  (town):     /ja^HA^  &fct  3~7Sl>/ 

AWARD  DATE:  //-   

DATE  WORK  STARTED:  

PROBABLE  COMPLETION  DATE:  — 
NO.  DAYS  WORKED  PER  WEEK:  — 

NO.  SHIFTS  PER  DAY:   —  

NO.  HOURS  PER  SHIFT:  — 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ggj±£z 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /£.-2.9-$2> 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH : 
COUNTY: 


CONTRACT  TIME 
ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 

%  TIME  USED:   

NO.  MEN  EMPLOYED 


a. 


CONTRACT  AMOUNT:     $  /  7/5^  '.  2^- 

CONTRACTOR :    ^S,rv\  dilm/inJ  £A<l4VAh*lCf  2~"<Z- 

FROM  (town):  "Suf^  

AWARD  DATE:      ^^f,    3<0,  I9%3 
DATE  WORK  STARTED:     /Joy/.    ^y  /?/f3 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

HOURS  PER  SHIFT: 


£  


NO. 


4 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS : 


PROJECT  MANAGER:      <£),  (0/s,o*J 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  £, 


ftp,  feflg  ///o 
"3tze.m4»j    At/.  S97& 


GENERAL:       ~Th  Jxzt  aJ  V<z~R.y  4dJj££gm.  ^gg^gggg   -5>/i/c:  <£•- 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^ggggg" 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  SfS3 


PROJECT  NO.:  /j  ) 
PROJ.  NAME:  /l^st 

LENGTH :  /V   

COUNTY:  £*^>&t 


CONTRACT  AMOUNT 

SUB- 
CONTRACTOR: sy&4>sir<£ 


CONTRACT  TIME: 


FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  J> 
%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

js&srsrs  ^xg-^^^-TTELEPHONE : 

ADDRESS: 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


^7  ^^sx?- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:      Z/3  & 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  fX.c.    2f  /9#3 

PROJECT  NO.:  >g>gS  CONTRACT  AMOUNT:     $  /f4-,76/.  4-& 

PROJ.  NAME :      7/-c  a  </  GvuJe.  Gsc^ir*<>  CONTRACTOR:  L,x)c,SauT^^  //hi^h***' 

LENGTH:  ;  >   FROM  (town):  <^Y^S^  /^//,  /7?7 

COUNTY:      jgqjjaA  wi  J.*—   AWARD  DATE:    /9u^  S.  /f<ff3  

CONTRACT  TIME:     /QO     £>>  <j  5   DATE  WORK  STARTED:    Qsdt.  /9S^ 

ORDER  TO  PROCEED  DATE:  8-ZC"&3  PROBABLE  COMPLETION  DATE:  &4 

%  COMPLETE:      £,Q   NO.  DAYS  WORKED  PER  WEEK:  _J^___ 

%  TIME  USED:     3J_   NO.  SHIFTS  PER  DAY:  • —  

NO.  MEN  EMPLOYED:  '    NO.  HOURS  PER  SHIFT:    

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  "Jy^Z-n  Cj.  f^oe/?     TELEPHONE:     78 Z~ /79 7 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      /?  O.  /3*,x<&>d,g 


GENERAL :      (3<rrt  7^  g.  y^y  7^  itse-y*  t 


&  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Dec.  29.  1983 

PROJECT  NO.:        BR  9039(8)   DATE  SURVEY  AUTHORIZED:       Nov.  17.  1983 

PROJ.  NAME:    Bridge  over  Clark  Fork         DATE  WORK  STARTED:        Nov.  17,  1983 

LENGTH:  n.9S  MiIpb   ESTIMATED  COMPLETION  DATE:  1/31/81 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:  5  %  COMPLETE:  80%  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  B+TT/L 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^/^^/^J 


PROJECT  NO.  :     g&   fO^Ts)   DATE  SURVEY  AUTHORIZED:  /q/^o/f^ 

PROJ  .  NAME:  £5  ^T^£^  DATE  WORK  STARTED :  &AGumA&S^ 


LENGTH :     -  ~  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:   

NO.   PERSONNEL  ASSIGNED:  X  COMPLETE:   


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22 IE 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       29  Dec  83  

PROJECT  NO.:      &t  9029  (7)   DATE  SURVEY  AUTHORIZED:  q  Noy  83 

PROJ.  NAME :  ^    '  Ho]  o  Kiver  Bridges  DATE  WORK  STARTED:  7  Dec  83 

LENGTH:        2.0  Miles   ESTIMATED  COMPLETION  DATE:         Jan  84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     CJaprara   TELEPHONE:  683-6290  

NO.  PERSONNEL  ASSIGNED:  9   %  COMPLETE:  62  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         9  Dec  83  

PROJECT  NO.:      3R  9022  (g)   DATE  SURVEY  AUTHORIZED:        9  Nov  83 

PROJ.  NAME:    J^TT^rson  River  Brid£g         DATE  WORK  STARTED:        Ih  Nov  8j  

LENGTH:        3  .0  KUeg   ESTIMATED  COMPLETION  DATE:  Dec  83 

DATE  SUBMITTED  TO  DISTRICT:        12  December  I983 

PROJECT  MANAGER:      Cnorara   TELEPHONE:  683-6290  

NO.  PERSONNEL  ASSIGNED:  9   %  COMPLETE:   100  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     jBu  tt& 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /J?-  ^??-  PS 

PROJECT  NO.:     "g  K  (      )  DATE  SURVEY  AUTHORIZED:  Z.  -  ff? 

PRO  J.  NAME:  ,</•  ;  '-^ :  rj  DATE  WORK  STARTED:  /^-^-^^ 

LENGTH:      /,,/-  <;,,/r_    ESTIMATED  COMPLETION  DATE:  k^&Z&t 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     ;Q    fiLzor.)  TELEPHONE:      .S%L  ~  £0  2f£.  

NO.  PERSONNEL  ASSIGNED:         U   %  COMPLETE:  '^Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  B&1Z£—  

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /l/jo/^J   

PROJECT  NO.:         /Zf?(,J  /?H  DATE  SURVEY  AUTHORIZED:  <^/££-- 

PRO.) .  NAME :   _   DATE  WORK  STARTED:    J\/D  QtBW  /!g&4*** 

LENGTH :   -  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:   TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  .  CRM/BHB/sw/22 IE 


DISTRICT:  Bc/TTfi 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:     MyjZAZ/j^}   DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:     /fesy __£^z   DATE  WORK  STARTED:     U>QtJt*S A 

(3to  r<i,  /frM  \ 

LENGTH  :  -     ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  TELEPHONE: 
NO.   PERSONNEL  ASSIGNED:  %  COMPLETE; 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     3  a  m=- 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /Zr-Z?-  8  3  

PROJECT  NO.:     g3    4-1  /  -/6  )  Q  DATE  SURVEY  AUTHORIZED:  /  7  -g  3 

PROJ.  NAME:     Sf>r,njh,ll  DATE  WORK  STARTED:  /*--7~&3 

LENGTH:  Q,  3    #1./^   ESTIMATED  COMPLETION  DATE:  4~3-84- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER :   <S.4.  S,fh>n  TELEPHONE:       S 86-  SV~r4-  

NO.  PERSONNEL  ASSIGNED:       S~-  C>  %  COMPLETE:  /O  ?C  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Bt/rrE 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     //>/*r> _  _ 

PROJECT  NO.  :     M_.QZff..(4L).   UATK  SURVEY  AUTHORIZED:  J^/J 

PRO.).   NAME:     A*AQ*0A  Srj.  DATE  WORK  STARTED:  ALCm^****^ 

LENGTH:      ESTIMATED  COMPLETION  DATE:   ; 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE: 


NO.   PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^^"^i,     J  9^3 

PROJECT  NO.:  7  (%/)  33cf  DATE  SURVEY  AUTHORIZED:  <Qci. 

PRO  J.  NAME:  L  —  \*Jes.J-  DATE  WORK  STARTED:  /fS3 

LENGTH:        /Q  +  ^j7jJ^£   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     (2.  A  -C7/A-c  TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:        j£T  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      j)<^o ,  Z<j  )  983 


PROJECT  NO.:    T/S'-3(42pSO    (±3       DATE  SURVEY  AUTHORIZED: 


PROJ 


.  NAME:       &J021£JZ^  SzS^l         DATE  W0RK  STARTED:  SlLAST 

LENGTH:  (^g  /^',   ESTIMATED  COMPLETION  DATE:     May  /%*^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     jjdlkm.  £1  Sor  k       TELEPHONE:  ~Z2£?-  396 

NO.  PERSONNEL  ASSIGNED:  jS  I  COMPLETE:   %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  _Bc//7% 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Jt/gO/#J  

PROJECT  NO.  :     £  f  <P  /(¥)  3#  DATE  SURVEY  AUTHORIZED: 

PRO. J .  NAME :     Ayo/y  ■    .        DATE  WORK  STARTED:  —  

LENGTH:   '    ESTIMATED  COMPLETION  DATE:  ~ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:   

NO.   PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:      Great  Falls 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         January  2,  1984 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

FR  60-2(8)  71 

Bel t  ~  East  &  West 

Slope  Flattening 

nunc     n,  In     1     . , 

rnbb  Uve r l ay 

Final 
r  .  I  .  n  . 

 £2£  

yo 

1-lC-fi 
1     1  J  0 

_rf  60-2J3)  _2.1  _  _  _  _ 

Grpat   Fa  1  1  s  -  East 

Grade,  Gravel  Surf. 
PMBS,  Structure 

Prel im. 
P. 1 .H. 

68 

39 

4-1-84 

FR  2^4-3 (3)  76 

Rrmo  r  <;    Pace    P    f  Up<;  f    ^prt  ^ 

Widen,  Gravel  Surf. 
PMBS 

Field 
Rev  i  ew 

0 

5 

7-15-8 

F  1-4(1)  280 
Shelby  -  East 

Widen, Slope  Flattening 
PMBS 

F  inal 
P.  1  .H. 

0 

80 

1  - 1 5- £ 

RS  348(18) 

c;  Mi     S     Fort  Benton  -  S. 

J      Ilia              •        1    V  J  1     L        L-/       1  \  L.  W  I  1                 w  • 

Grade,  Gravel  Surf. 
PMBB 

Prel im. 
P. 1 .H. 

0 

40 

6-30-E 

F  3-K6)  8 

OUn     iaI  Vcl      JCL  .  NOlLil 

PMBS,  Overlay 

M I nn  r   U  i  Hph I nn 

M  1  1  IU  1       W  1  UCI  1  M  iy 

Final 

P    1  M 

c 

2-1-84 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


5> 


CMS- U 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jan.  2.  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


IR  15-5(76)  283 
Gt.Fal ls-Vauqhn  Rehab, 

1.3  Mi les  

Cascade  


CONTRACT  TIME:     60+21  W.D. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  jQQ% 
%  TIME  USED: 


4/18/83 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  1,059,520.15 
CONTRACTOR :     United  Matls.  of  Great  Fa  1 1 s 

FROM  (town):         Great  Falls  

AWARD  DATE: 


Feb.  28.  1983 


DATE  WORK  STARTED: 


Mar.  31.  1983 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        f  a    Rnh!nCnn  TELEPHONE: 

ADDRESS : 


 F.A.  Robinson 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


727-4350 


104  18th  Ave.  N.E. 


Great  Fal Is ,  Mt ■ 


GENERAL: 


No  activity  on  this  project. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-1A 


DISTRICT:       Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jan.  2,   1 984 

PROJECT  NO.:       F  1-4(5)  271   CONTRACT  AMOUNT:     $  856,519-30 

PRO  J.  NAME:  Shelby  -  West   CONTRACTOR:        Baltrusch  Const.  Co. 

LENGTH:   7.0  Miles   FROM  (town):      Havre,  Mt.  

COUNTY:   Toole   AWARD  DATE:  5-31-83  

CONTRACT  TIME:        60  W.D.   DATE  WORK  STARTED:  7- 13-83  

ORDER  TO  PROCEED  DATE:       6-21-83  PROBABLE  COMPLETION  DATE:  7-1-84 

%  COMPLETE:         95   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:     _9_7   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         G.  Enderson  TELEPHONE:   727-4350  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:   104  -  1 8th  Ave.  N.E. 

 Great  Fal Is.  Mt. 

GENERAL :    No  activity  ~  project  on  winter  shutdown.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


$3 


CMS-1A 


DISTRICT:      Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  [an    0  ^?Mi 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


(Structures) 

F  IzlW   IS   CONTRACT  AMOUNT:     $         309, 561.60  (Structures) 

Fairfield  -  East  &  West  CONTRACTOR:      SuhzSlfilfcen  f-nnst.  Pn 


LJ3  Miles 


Cascade  S  Teton 


FROM  (town) 
AWARD  DATE: 


G reat  Fa  1 1 s 


See  Roadway 


CONTRACT  TIME:     See  Roadway 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  jQQ 
%  TIME  USED: 


See  Roadway 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Glen  Rrnwn  TELEPHONE: 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  861 


Shelby,  Mt. 


GENERAL: 


Project    1  QQ%  COmPlotn  MMLJuUJ    he  fnrwarHpH   tn  Hplpna  npnn 


Completion  of  the  roadway  pnrttnn.     This    is   the  final  report 


Mar  1  i  n  Bracknev 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1/2/8U 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


E  3=2  (6)  18 


Fairfield  E.  &  W.  (East) 
 5.0  miles  


Cascade/Teton 


CONTRACT  TIME: 


110  +  1  W.D. 


ORDER  TO  PROCEED  DATE: April  18.  1983 

%  COMPLETE:  95  

%  TIME  USED:  90  

NO.  MEN  EMPLOYED:  k  

ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


$  2, k92, 189.65 
Hilde  Const.  Co. 
Great  Falls,  gffl 
November  30.  1982 


DATE  WORK  STARTED:   EVhnmry  1,  1Q8^ 
PROBABLE  COMPLETION  DATE:     ftme  15.  19&h 

NO.  DAYS  WORKED  PER  WEEK:  5  

NO.  SHIFTS  PER  DAY:    1 

HOURS  PER  SHIFT: 


NO 


8 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :   

ADDRESS : 


PROJECT  MANAGER: 


Hammerbacker 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  p 


Dept.  of  Highways 


Fairfield,  MT 


GENERAL:   Contractor  removed  work  bridges  and  engaged  in 

 general  clean-up.    Plans  are  to  make  patches  on  plant 

 mix  when  weather  permits.  ,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT:      Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         Jan.  2,  1 98A 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


BHF  10-1 (4)2 


Overlay  -  15th  St.  Br. 


0.00 


Cascade 


CONTRACT  TIME:     100  W.D. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  iqq 
%  TIME  USED:  gg 
NO.  MEN  EMPLOYED: 


10-18-83 


ACTUAL  COMPLETION  DATE:       | 1-3-83 


CONTRACT  AMOUNT:  $  787,498.00 
CONTRACTOR:    Sletten  Const.  Co. 


FROM  (town):  Great  Falls,  Mt. 
AWARD  DATE:  9-23-83  


DATE  WORK  STARTED: 


4-28-83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


1 1-3-83 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        T  is    Tnm;.h      _  TELEPHONE: 

ADDRESS: 


T  .  fi  .  Tomirh 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


727-4350 


P.O.  Box  1359 


Great  Falls.  Mt, 


GENERAL: 


Project  was  submitted  to  the  District  office  on  December  2,  1983 


and  will  be  forwarded  to  Helena  on  or  about  February  2,  1984. 
ThU    Is   1-hp  final  rppnrf.  


Marl  in  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


'CMS- 14 


DISTRICT: 


Great  Fal Is 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Jan.  2,  1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


F  2*4-3(5)  100 


Rogers  Pass  -  E&W 


8.5  Miles 


Lewis  &  Clark 


CONTRACT  TIME:     120+6  W.D. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  89 
%  TIME  USED:  90 


Oct.   18,  198? 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  3,215,825-45 
CONTRACTOR:         Mftv*r  Const.  f.n. 
FROM  (town):       Billings,  Mt. 
AWARD  DATE:        Sept.  2k,  1982 


DATE  WORK  STARTED: 


Nov.   18,  1982 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


May.  1984 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      s.W.  Newton    TELEPHONE:   

ADDRESS: 


562-3888 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Augusta,  Mt. 


GENERAL : 


No  activity  this  period, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:      3130  Great  Fall 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  12-29-83 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


STRUCTURE 

F-3RF-60~2(5)92  U2 

Vfarden  Bridge  

0,203  

Cascade 


CONTRACT  TIME: 


Working  day. 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:  (2 
NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


t  1,870,957.00 
$  2,76,1,053.4,8 


CONTRACT  AMOUNT: 
CONTRACTOR:      sietten  Construct i  a  Sa. 

FROM  (town):    Great  Falls,  Mt  

AWARD  DATE:  2-28-tj 


DATE  WORK  STARTED: 


3=22=2: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


-15-: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      ?.  fa.  Xzndah  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       3  ADDRESS: 


GENERAL :      There         no  vzvk  this  past  month  due  to  inclement  weather.  The 

 structure  was:    open  to  traffic  -,n  11-14-33  with  drainage  sys&affij  clem  up 

5  nr.  p_unch  list  rjnaining.    Contractor  on  winter  shut  down.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


TCMS-14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
Jan.  2.  1 984 


FOR  THE  PERIOD  ENDING: 
HES  60-2(11)  91  U-2  & 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


F-BHF-RTF  60-2(5)  92  U-2    CONTRACT  AMOUNT:  $_ 
Warden  Br,  -  Appr.  

CONTRACTOR:        Sletten  Const.  Co 


$  893,096.00  (Approaches) 
2,764,053-48 


0-4  Miles 


Cascade 


FROM  (town): 
AWARD  DATE: 


Great  Falls 


February  28,  1 983 


CONTRACT  TIME: 


22Q+4  W,P, 


DATE  WORK  STARTED: 


Mar.  30,  1983 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  gg 

%  TIME  USED:  ^3  

NO.  MEN  EMPLOYED: 


Apr.   18,   1983   PROBABLE  COMPLETION  DATE: 

  NO.  DAYS  WORKED  PER  WEEK: 

  NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


12-31-83 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     F. A.  Robinson     _  TELEPHONE: 

ADDRESS: 


727-4350 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


104  -  18th  Ave.  N.E. 
Great  Falls,  Mt. 


GENERAL : 


No  activity  this  period. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12-29-83 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


F  3HF  RTF  6— 2(51  F3 
Warden  Bridge  Overlay 

 OoA  Mi.  

Cascade 


CONTRACT  TIME:       100  Working  davs 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


1 0-2A-83 

0 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  ^0,827.00 
CONTRACTOR:     Slettgn  Qonfltractlim  Qa, 

FROM  (town):     GrP*t  FaIIr,  Mt. ,  

AWARD  DATE:  9-30-83  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-30-8A 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    To  G.  Tomioh    TELEPHONE:  72.7-Z.350 

0        ADDRESS:  Box  1359 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Great  Falls,  Mt. 


GENERAL: 


Work  cannot  bem'n  until    April   1st,  198/ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1/2/8U 


PROJECT  NO.:       RS-BRS  565- 1  (3)  0  CONTRACT  AMOUNT:     $  920,779.66  

PRO  J.  NAME:        Siroms- North   CONTRACTOR:       Mclntvre  Const.  Co. 

LENGTH :   1.1  miles   FROM  (town):     Great  Falls.  MT  

COUNTY :  Cascade  and  Teton  AWARD  DATE:       September  2kt  1982 

CONTRACT  TIME:  ISO  ±  3  W.D.  DATE  WORK  STARTED:    October  12.  1982 

ORDER  TO  PROCEED  DATE:  October  18,  1982  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  100  NO.  DAYS  WORKED  PER  WEEK:  0 


%  TIME  USED:   £g   NO.  SHIFTS  PER  DAY:   g_ 

NO.  MEN  EMPLOYED:  Q   NO.  HOURS  PER  SHIFT:  g_ 

ACTUAL  COMPLETION  DATE :  November  9,  1983 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  II/9/83 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         Hammerbacker  TELEPHONE:  U67-3I+U8 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:      2  ADDRESS:  Dept.  of  Highways 


Fairfield.  MT 


GENERAL:   All  VJnrk  Completed. 


Final  acceptance  made  on  project  II/9/83. 


Submitted  final  to  Dist.  office  12/9/83 . 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Jan.  2,  1984 


PROJECT  NO.:       RS-BRS  565~ 1 (3)  0 
structure 

PRO J.    NAME:  Simrn.    -  Mnrfh 

LENGTH:  1.1  Mile  

C0UNTY:   Casr.adft  -  TPt-nn 


CONTRACT  TIME: 


See  Roadway 


CONTRACT  AMOUNT:  $  486.280. 20  (Structure) 
CONTRACTOR:  Mclntyre  Const.  Co. 

FROM  (town):        Great  Falls  

AWARD  DATE:  ] i-s-82  

DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  m-18-8? 
%  COMPLETE:       100  (Structure) 

%  TIME  USED:     See  Roadway  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

  TELEPHONE :   

ADDRESS: 


PROJECT  MANAGER: 


Glen  Brown 


4^4-2022 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.n.Rnv  fifil 


Shelhv,   Ml-.  qq474 


GENERAL: 


Bridge  portion  100?;  complete.     Final  will  be  submitted  to  Helena 
upon  completion  of  the,  roadway  portion.     This  is  the  final  report 
on  the  bridge.  


Mar  1  in  Bracknev 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:   £7"  FALLS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J~>i=C     3Q  j  /9S3 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH :   

COUNTY: 


8S  £3£± 


$  asZ;  s'?3  — 


CONTRACT  TIME: 


so    -t/z  \A/n 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   &Q%  

%  TIME  USED:  %  

NO.  MEN  EMPLOYED:  O 


CONTRACT  AMOUNT: 
CONTRACTOR:       8rt<Lr/ei/SC//   COaJ<*/-.  CO. 

FROM  (town):     ^jgjgfig^  SS?r  

AWARD  DATE:       /r^  . 

DATE  WORK  STARTED:        yVZ^K   S8.  /frgf 
PROBABLE  COMPLETION  DATE:      J Q/J£  -  0<j 
NO.  DAYS  WORKED  PER  WEEK:  Q 
NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  TELEPHONE 

ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


go. 


GENERAL :        A/p  uJggx 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT: 


Great  Fal  Is 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         Jan.  2.   1  98fr 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  TIME : 


RS-BRS  330-1  (5)  1 

Him  RriHgp   -  Appr 

n,5  Mi  If  

Cascade  


See  Roadway 


ORDER  TO  PROCEED  DATE:  12-1-81 
%  COMPLETE:       100  (Structure) 

%  TIME  USED:     See  Roadway  

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1,861,8^1.20 

CONTRACTOR:   iLaJLtan  CodjUl,  r.n. 

FROM  (town):   Great  Falls,  Mt. 

AWARD  DATE:  ! t -gn-fti  


DATE  WORK  STARTED: 


2-22-82 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       p,w,  Rr™n         _  TELEPHONE: 

ADDRESS : 


Glen  Brown 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


^34-2022 


P.O.  Box  861 


Shelbv.  Mt.  Wk7k 


GENERAL: 


Bridge  portion  1 00%  complete.     Final  will  be  forwarded  to  Helena  upon 
completion  of  the  roadway  portion.     This  is  the  final   report  on  the 
bridge  &K<a  portion.  


Marl  in  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


€  3 


•CMS- 14 


DISTRICT: 


Great  Fal Is 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Jan.  2,  1 984 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  TIME: 


RS-BRS  330-1 (5)  1 
Ulm  Bridge  Appr. 


ORDER  TO  PROCEED  DATE: 
I  COMPLETE:  mn 
%  TIME  USED:  gy 
NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  1.861.841.20 
CONTRACTOR:       Sletten  Const.  Co. 

FROM  (town):   

AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     F  a    p^;n«=»n  TELEPHONE: 

ADDRESS: 


727-4350 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


104  -  18th  Ave.  N.E. 
Great  Falls.  Mt.  


GENERAL: 


Nn  arl-ivity  for  this  period. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jan.  2,  1984 


PROJECT  NO. 


SMP  2599-83 


CONTRACT  AMOUNT:     $  282,750.00 


PRO J.  NAME:    State  Mtce.  Stockpiling  &  CONTRACTOR:    Konitz  Contracting,  Inc. 
Crushing 


LENGTH 
COUNTY 


Lewis  &  Clark,  Fondera, 


FROM  (town) 
AWARD  DATE: 


P.O.  Box  585 
Lewistown,  M^yggfo 


CONTRACT  TIME: 


8?  W.T). 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


12-19-83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       e  TT  TELEPHONE:   

ADDRESS: 


S.W.  Newton 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


562-3888 


Augusta,  Mt, 


GENERAL:         No  precons traction  conference  has  been  scheduled  to  date. 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:       Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  2.  1934 

PROJECT  NO.:      BR  9007  (12-)   DATE  SURVEY  AUTHORIZED:  11/1/83 

PRO  J.  NAME:  Rrjdge  over  the  Sun  River      DATE  WORK  STARTED:  11/22/83 

LENGTH:    ESTIMATED  COMPLETION  DATE:  1/15/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       Walter  D.  Smith  TELEPHONE:  727-4350  


NO.  PERSONNEL  ASSIGNED:  6    %  COMPLETE:   75 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:   CnT  W&iS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /Q&C    .  3Q, 

PROJECT  NO.:  90Q£  /'o)       DATE  SURVEY  AUTHORIZED:         9  & '  83 

PROJ.  NAME:      <^A//4/t Z.    <ZA?£/£/C  DATE  WORK  STARTED:      /V  -        -  6P> 

LENGTH:    ESTIMATED  COMPLETION  DATE:     sD^.  fcg 

DATE  SUBMITTED  TO  DISTRICT:     /2  -  9  -  S3 

PROJECT  MANAGER:      &     T/teA/Z  TELEPHONE:  yZ6,S   

NO.  PERSONNEL  ASSIGNED:  Z~  %  COMPLETE:  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:    CjT  ^HS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     OEC.  .  3CJ>,  /?££ 

PROJECT  NO.:     An  ^~7/Z(l)   DATE  SURVEY  AUTHORIZED:     1  83 

PRO  J.  NAME:    /<j  &.  /Jtfg    -  DATE  WORK  STARTED:  /J ,  /?83 

LENGTH:    ESTIMATED  COMPLETION  DATE:  9<l 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      ^  .    r/?£frZ  TELEPHONE:  -   

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


CMS-16 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jan.  2,  1984 


PROJECT  NO.:          M  5225(1) 
PRO  J.  NAME:  Ramps   I  315 

LENGTH:   0.49  Mi  les 


DATE  SURVEY  AUTHORIZED:  2-1-78 
DATE  WORK  STARTED:  10-8-80 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:        F.A.   Rohinson  TELEPHONE 
NO.  PERSONNEL  ASSIGNED: 


 727-^350  

%  COMPLETE:  35%  -  No  activity  this  period. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


GMS-16 


DISTRICT:     Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jan.  2.  1983 

PROJECT  NO.:         m  5212(1)   DATE  SURVEY  AUTHORIZED:  9-17-81 

Great  Falls  -  South 
PROJ.  NAME:  Arterial   DATE  WORK  STARTED:   12-10-81 

LENGTH:  8.85  Mi les   ESTIMATED  COMPLETION  DATE:  12-31-83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       F.A.  Robinson  TELEPHONE:  727-^350  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  100  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    <T,  T 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     sO^ ,gp 

PROJECT  NO.:      yr?     ^7Q&  /<l  )  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:  DATE  W0RK  STARTED :    A/Oi/  /9f?Z 

LENGTH:    ESTIMATED  COMPLETION  DATE:     .QtFf.  8$ 

DATE  SUBMITTED  TO  DISTRICT:     SZ-  -  Z  -  SS 

PROJECT  MANAGER:      £7  ,    7~/<?£/Z TELEPHONE:  ^2^5"-   

NO.  PERSONNEL  ASSIGNED:  -3  %  COMPLETE:  S&CD  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ^zll 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  *°  j  *2&3 

PROJECT  NO.:    jQS  -/  Q)  a  DATE  SURVEY  AUTHORIZED:  - &3 

PROJ.  NAME:  £/L£>£S-   W£<>r      DATE  WORK  STARTED:  // 

LENGTH :   ESTIMATED  COMPLETION  DATE:  J/fM 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  T?g££Z2.  TELEPHONE:  S  -  /  

NO.  PERSONNEL  ASSIGNED:         3  %  COMPLETE:   Z~L^£  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:    faT  /Zf/AS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^Qyttl     .SO.  /<?&3 

PROJECT  NO.:     £S    ^.^Z-P.OVfO        DATE  SURVEY  AUTHORIZED:  <W-g3 

PROJ.  NAME:      £VOW)£D     Savry         DATE  WORK  STARTED:      /S-  gft   

LENGTH :   6> .  cJ  ESTIMATED  COMPLETION  DATE:     ^S-  84 

DATE  SUBMITTED  TO  DISTRICT:  /Z-'S-g** 

PROJECT  MANAGER:  7IK£L£Z12L        TELEPHONE:  J?S0£  •  S^&Z.'  

NO.  PERSONNEL  ASSIGNED:  5"  %  COMPLETE:  S&Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  f^T 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /<Z  -   SO  ~ 

PROJECT  NO.:      #S  Z        2.  (')^S       DATE  SURVEY  AUTHORIZED:     /z.-  79 

PROJ.  NAME:    y?/^  .Wa/DV  -  5&ur/J        DATE  WORK  STARTED:     ^  -26  ~   

LENGTH:   //  g   ESTIMATED  COMPLETION  DATE:     /rtA/Ct//  &j 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      &      r/?£/=TZ  TELEPHONE:  2J^L  '   

NO.  PERSONNEL  ASSIGNED:         —  %  COMPLETE:  <^>  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        January  2,  1964 

PROJECT  NO.:       HES  60j£Q4192  DATE  SURVEY  AUTHORIZED:  7/12/83  

10th  Ave.  South  6e 

PROJ.  NAME:      32-d  St.-Cieat  Falls  DATE  WORK  STARTED:  7/27/83  

LENGTH :  C„5  ^lle   ESTIMATED  COMPLETION  DATE:  1/15/64 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       /alter  Do  SrcUh  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:  1  %  COMPLETE:  35  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


CMS-16 


DISTRICT:      Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jan.  2,  1 984 


PROJECT  NO.:       FR  24-3(3)  76  U-4 
Rogers  Pass  -  East 
— West  Section  


PRO J.  NAME: 
LENGTH :   3-48  Miles 


DATE  SURVEY  AUTHORIZED: 

DATE  WORK  STARTED:   

ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  S.W.  Newton  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


3-2-83 


7-21-83 


562-3888 


2%  -  No  activi  ty  this  period. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^/y,< 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /D££   AO  j/ 9/3$ 


PROJECT  NO.:    £g   /Q-  9/ 
PRO  J.  NAME:    £cx  gl£££l  &MX££ 


DATE  SURVEY  AUTHORIZED:  g>^_ 
DATE  WORK  STARTED:  //  -  /S -03 


LENGTH: 


ESTIMATED  COMPLETION  DATE:     J4A/  Q± 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    <£>  ■  T^BPTZs.  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


Z6?S  -  6fi  z/ 


9S 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


7/ 


CMS-16 


DISTRICT:       Great  Fal Is 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         Jan.  2,  1984  

PROJECT  NO.:       FR  10-2(3)  51   (Bridge)      DATE  SURVEY  AUTHORIZED:         4-1 8-83 

PROJ.  NAME:         Loma  -  North  &  South         DATE  WORK  STARTED:   5-17-83 

LENGTH:  p. 68  Miles   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  G.  Enderson  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  85%  -  No  activity  this  period. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


l,'g/8U 


PROJECT  NO . : 


}"••■?..  ~-P  (12)  h9 


DATE  SURVEY  AUTHORIZED: 


l;/26/6; 


6/6/3- 


PROJ.  NAME:      8  m  i .  North  of  Choteau        DATE  WORK  STARTED:   

LENGTH :  0.1P  mil°s   ESTIMATED  COMPLETION  DATE:     December  19B3 


DATE  SUBMITTED  TO  DISTRICT:  _ 
PROJECT  MANAGER:        Rangier  backer  TELEPHONE: 


II/30/33 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


U67-3UI+6 


100 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


"7  i 


DISTRICT:      Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  I/2/8U  

PROJECT  NO.:         F  3-1  (6)  g   DATE  SURVEY  AUTHORIZED:  I/26/83 

PROJ.  NAME:  Sun  River  Jet.  N.  DATE  WORK  STARTED:   6/29/83 

LENGTH:   10  miles   ESTIMATED  COMPLETION  DATE:     February  198k 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       Hammerbacker  TELEPHONE:   1+67+ 3  Ml8  

NO.  PERSONNEL  ASSIGNED:  h   %  COMPLETE:  lU 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     CiT  /=>?/^S 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     jQ^r  + 

PROJECT  NO.:      ^  -  J  - /„  (j&l±3.  7?         DATE  SURVEY  AUTHORIZED:  £f 
PROJ.  NAME:    j^/llA££  zW!£/CtM  DATE  WORK  STARTED:      ^M/  , 

LENGTH:   ^   ESTIMATED  COMPLETION  DATE:  £3 

DATE  SUBMITTED  TO  DISTRICT:  &  , 

PROJECT  MANAGER:    £y  .    7~^£fTZ^  TELEPHONE:         ^.d,  S   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   <?  ?  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:      Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1/2/84  

PROJECT  NO.:      IR  15-7  (22)  334  DATE  SURVEY  AUTHORIZED:  4/28/83 

PROJ.  NAME:        Conrad  N.  &  S.   DATE  WORK  STARTED:   5/16/83 

LENGTH:  o  miles   ESTIMATED  COMPLETION  DATE:     December  1983 

DATE  SUBMITTED  TO  DISTRICT:  II/30/83 

PROJECT  MANAGER:        Hammerbacker  TELEPHONE:   467-3*^8  

NO.  PERSONNEL  ASSIGNED:  k   %  COMPLETE:   100  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS-16 

DISTRICT:       Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:         January  2,  1984 

IR  15-6(17)  291  U-l 

PROJECT  NO.:       IR  15-6(     )303   DATE  SURVEY  AUTHORIZED:  4/28/83 

Interstate  Overlay 

PROJ.  NAME:         North  of  Power   DATE  WORK  STARTED:   6/28/83 

LENGTH:   7.8  Miles   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      F.A.  Robinson  TELEPHONE:   727-4350  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  100  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

79 


CMS -lb 


DISTRICT:       Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1/2/84  

PROJECT  NO.:         IR  15-5(80)  257  DATE  SURVEY  AUTHORIZED:  V28/83 
Interstate  Overlay 

PRO  J.  NAME:  Cascade.  -  Ulm   DATE  WORK  STARTED:   6/16/83 

LENGTH:   2U   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       F.A.  Robinson  TELEPHONE:  727-^350  

NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:  100%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DI STRI CT :     Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  l/2/Bh  

PROJECT  NO.:  TR  15-5  &Q)  291  DATE  SURVEY  AUTHORIZED:  U/28/83 

PROJ.  NAME:  Vaughn- N^rth   DATE  WORK  STARTED:   6/16/83 

LENGTH:   10.1  miles   ESTIMATED  COMPLETION  DATE:     December  I983 

DATE  SUBMITTED  TO  DISTRICT:  H/30/83 

PROJECT  MANAGER:  Hammerbacker  TELEPHONE:   kbl-^hkQ  

NO.  PERSONNEL  ASSIGNED:  2   %  COMPLETE:   100  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  CzZ_£#US 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     tft-C  '  3Q  

PROJECT  NO.:    A*     <>OZ/    OJ  DATE  SURVEY  AUTHORIZED:  /P^-g3 

PRO  J.  NAME:  <MA  DATE  WORK  STARTED:        x  /  -  /  -  #3  

LENGTH:  ~  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:     //-Ze  g*> 

PROJECT  MANAGER:      <%        ggg££g=         TELEPHONE:         Z  6>S  •  ^>g^/  

NO.  PERSONNEL  ASSIGNED:  /  %  COMPLETE:   O  ^>  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  &LCa/Oi\/£ 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:     bEC.   L 1  /9f3 
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DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


77 


DISTRICT:      <J./3  g 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       fZ  ~Z  "7  -  &  3 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


TxneFu.  co<\>th.o<-  OcUicc"~} 
■See  O^d a  »-y  f^ou  rt-~\ 

 S3JL  


CONTRACT  AMOUNT:     $    /  %  9S/.cJO 
CONTRACTOR:     j_        //„  C^^^k^ 
FROM  (town):     U^jjc^.    Mo^^yc^        S~Q  i 


AWARD  DATE: 


T 


CONTRACT  TIME:      2. 0    CO  O, 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  Apr\  [  \<*J  l<jy^ 

%  COMPLETE:  jO  

%  TIME  USED:  _0  

NO.  MEN  EMPLOYED:  O 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  A///4 

PROJECT  MANAGER:     Bix^uud  gfeu^  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL :      COorfc  eg]  U    L      sbAiA.    C*  ^£jl^]L 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /g/ertatc/c. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /g  - £7-/33 


PROJECT  NO. 


F2-1  (7)  34   CONTRACT  AMOUNT:     $  g^jggQ  7</O.S/ 

PROJ .  NAME :      Locate  East   CONTRACTOR :  ^  C  J .  V.) 

LENGTH :       ///j    FROM  (town):  <?,/y  /4£ . 

COUNTY:    AWARD  DATE:       7'// S3  


CONTRACT  TIME:  6J.  Z?   DATE  WORK  STARTED: 

ORDER  TO  PROCEED  DATE:  -Z  -/%3  PROBABLE  COMPLETION  DATE:  4>-gY 
%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:  3" 


I  TIME  USED:  /?<Q  ^_       NO.  SHIFTS  PER  DAY:   ^  

NO.  MEN  EMPLOYED: fg^  NO.  HOURS  PER  SHIFT:          <t  s^S. 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     y)^  S^f^C^£  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:                   ^ /!//yc/}£ja^c 

GENERAL  :       Do^k  c/t/Sy  /)<j  -^/?s>  ^k/^ss/oc/  fc"?  ^S^^CrSo/? 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         December  ?7r  1Qft^ 


PROJECT  NO. 


BRS  CD  12+ 


CONTRACT  AMOUNT:     $       4m, ^7 


PRO  J.  NAME:  H  r,i1fiR  Eaa±  Q£  Elaxgille  CONTRACTOR: 


Riverside 


LENGTH: 
COUNTY: 


Darn  eJ  a 


FROM  (town) 
AWARD  DATE: 


August,  5>  1983 


CONTRACT  TIME: 


RQ  HP 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   63 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:  September  8,  1qR^ 
PROBABLE  COMPLETION  DATE:  Kay  1QP4 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


KTone 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER:  .Tatnoq  E  Wa1H,„^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  w 


7R7-57D1 


P.O.  Box  556 


Colbert son    5921 6 


GENERAL : 


Ail  contractor  persornel   moved  off  the  pro  jet  nn  November 

Items  and  percent  complete  to  date  are;     Fencing  100^; 


trading  ?,%', 


Em 


soil  2.1%;  Drainage  41$.  The  project  as-a-whole  is 


11&  complete  with  6/^  of  the  contract  time  elapsed. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/ 221F 


DISTRICT:  Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      DenRmher  ?7,  ipRjS 


PROJECT  NO.:  p  RTF1  22=2  (^)tu  1  &  2 
PRO  J.  NAME:       PI  fintvwnod-.Smith 

LENGTH:  

COUNTY :   Sheridan  


CONTRACT  AMOUNT:     $  ?  frfiH^n 

CONTRACTOR:   Hilde 

FROM  (town):        Qrea±  ffaHa 


AWARD  DATE: 


May  jVt,  IQR7, 


CONTRACT  TIME: 


120  WD 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   %£L 

%  TIME  USED:   Qq_ 

NO.  MEN  EMPLOYED: 


6=21=83 


None 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


July  1Q,  IQfljS 
■Tuly  1Qfl4 
 Q 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    .TjMm*a  jg    nalri,H„  TELEPHONE:  _ 

ADDRESS: 


James  E.  Baldwin  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3 


787-5701 


P.O.  ^nv  556 


Culbertaon    5921 8 


GENERAL: 


 No  work  on  project  this  past  period.     Contractor  moved 

off  pro.iect  on  November  22.    Neither  temporary  striping  or 
signing  has  been  accomplished  because  of  bitter  cold  weather. 
Items  and  percent  complete  regain  at;     Grading,  drainage,  and 
gravel  surfacing  100%;  Fencing  90%;  Plant  Mix  Surfacing  2356. 
Unit  1  portion  of  the  pro.iect  is  79%  complete,  Unit  2  is  100%, 
the  pro.iect  as-a-v:hole  is  £0%  complete  with  80%  of  the  cont- 
ract time  elapsed.    A  3  man  engineering  crew  is  working  up  

and  cue eking  final  Quantities.    The  final  is  10%  complete.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


» 

DISTRICT:  (~>/eAJa//l/<L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Dea?*J /> 


PROJECT  NO.  :  ^^ggg^VV &X <34  CONTRACT  AMOUNT 

)NJ 


PRO  J.  NAME:    <W  Ay^i  JSoc 

LENGTH:  /   

COUNTY:  /iujJeK  £i &£7£7L, 
CONTRACT  TIME:  6><9. 


CONTRACTOR 

FROM  (town):    /%£/t  &//}/?.  Al0/O7?tA//1 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /OO 
%  TIME  USED: 


6, 


DATE:  /Jsyj*/, 

STARTED:      Uu/ys£  /9SJ 


NO.  MEN  EMPLOYED: 


AWARD 
DATE  WORK 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  //'/-$% 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  //~/S'<r&3 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER  ^L3>^?/^y^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


GENERAL: 


/.of*/,?/ 


/£hl  Q/sfz  /e 


/ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


a  1 


DISTRICT:  ££&jdtil£L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   J^££^£^_  ^  /9#3 


PROJECT  NO.:      /QV'/  /W  ^ 


PRO  J.  NAME:    £lAj$6u1  -  Q&ktlE 

LENGTH :  ////l£S  

COUNTY:         j//?/lt  v/  

CONTRACT  TIME:  tjJ'  D. 


CONTRACT  AMOUNT:     $     7$3 }  tf&f,  OO 
CONTRACTOR:  (Lalf.  £<>• 

FROM  (town):  JZJ2/aJ$S  

AWARD  DATE:  J/jl/  //} 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  gf> 
%  TIME  USED:  70 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:  9-  £L.  $Ji 

PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:  Q  

NO.  SHIFTS  PER  DAY:   0  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS : 


PROJECT  MANAGER:  j)^D(llZC>rJl££ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  Z 


GENERAL:  jjft 

7j&£.  £tfr./>//c>A/ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  - 


PROJECT  NO.:  S  (TSYkT  b(r/-/(7j3& 
PRO  J.  NAME:  c*.,  <r.. 


CONTRACT  AMOUNT: 
CONTRACTOR:  c    ./£  V'/cy 


LENGTH 
COUNTY 


6ggggsgj4  yC>. 


AWARD  DATE: 


CONTRACT  TIME: 


^/s   sc.  /J. 


ORDER  TO  PROCEED  DATE:  <^y& 

%  COMPLETE:  /S  Qj  

%  TIME  USED:   y 

NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:    g^/g^Z.  /  I 5 S^/O^s*:*  sy 

PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:  -  - 

NO.  SHIFTS  PER  DAY:   ■-— 

NO.  HOURS  PER  SHIFT:  - — 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /{(//Ay  /J  /J/s/c'  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  /-  £  ADDRESS: 


SS 


~7 


GENERAL: 


St  ////  /J/sVS< 


>///  Sfsss/c;/  /'SS 


r /y/c?  s:/c;/Q   fc  c-  vc  •  <^r  /s/~ 


SJr/'/'C'/  ^/  SSyr  /S/^ySc-A- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /£  -  Z  7- S3 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 

COUNTY:  &seAc/c/ 


CONTRACT  AMOUNT:  $  V7%<p?&.  73 
CONTRACTOR:  ^  JZ^r 

FROM  (town):  /ZlM  S&L 

AWARD  DATE:       //-  -<$>/  


CONTRACT  TIME:      ^^tO  ^.G. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /QQ 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  S3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /Q  -<ZS-&J1 
EFFECTIVE  OPENING  DATE:  ~ 

PROJECT  MANAGER:    j)^  S^CCuOr  6         TELEPHONE:      <Z3^  S&93  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     22<y  7*.  0  S  //s<?/>COci  (j  £ 


GENERAL :      /)//  /^^g^A  t^J&ZZ  S&O  %L  <22£f3. 


OS? 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  G/e/udl^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    USSL^jkjeA  ^7f  l3J?^- 

-/CD  /oC 


PROJECT  NO.:  /t5  <f&4-'  /(£)  & 
PRO  J.  NAME :                  -  nT7tt 
LENGTH:        /Q.  £  M'^? 
COUNTY :    McOddr*.  /flt&Zl 
CONTRACT  TIME:       <^Q  &U.   


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  g? 
%  TIME  USED: 


o 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     %g  /9£  Z /£" 
CONTRACTOR:     foerfi  j/r'  /#(/#CJf  7*Jt 
FROM  (town):    M'As      ffy  /^omtoJ/l 
AWARD  DATE:    A/ccMhAhiC  /Zf3 

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:    (XaaXt  J.  ^ino^mi^P^  TELEPHONE: 


Z3Z  -  /&?3 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL : 


ADDRESS : 


M'/es  flit*.  M  S9So  / 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  ^ (^J.A^? 


PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  / 
CONTRACTOR:  SC<5. 
FROM  (town):  .■✓gg^apar  /^Jv^&^X? 
AWARD  DATE:  J§£ 


CONTRACT  TIME:  -C' 
ORDER  TO  PROCEED  DATE :  S^/&>  ^? 
%  COMPLETE:  <^ 
%  TIME  USED: 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE 
NO.  DAYS  WORKED  PER  WEEK 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7- 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DA^E: 


PROJECT  MANAGER :  /J  / J&/^~  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      ^  ADDRESS: 


GENERAL: 


 7-  '   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


J7 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /  g /z  7 /<9  S 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  jg^ 
COUNTY:  <T<sJ> 


CONTRACT  AMOUNT:     $  /O,  "T^'S^t 

CONTRACTOR :      ^><5VC»fy  <ronrs7T  /^SC 

FROM  (town):        &<j^7^Cr,  yT 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:         Y ?L 
%  TIME  USED:  Yc9 
NO.  MEN  EMPLOYED: 


/5 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:       rw ,  TELEPHONE 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  </ 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

<f<r 


DISTRICT:  Clendli/s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z'Z7'tf3 


PROJECT  NO.  :  X#-9<+-  Cf3C)  1*3 

Da  tv-ic:  fit        i.  J  Arc  -£As~r~ 


PRO J.  NAME: 


C  — Ut£i>T 


LENGTH:  1o±t^\^  ? 
COUNTY:  Qj^^J 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
I  COMPLETE: 

%  TIME  USED:  - — 
NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 
CONTRACTOR: 


%AJaTtCT 


FROM  (town):  — 
AWARD  DATE:   


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE:  — 
NO.  DAYS  WORKED  PER  WEEK: 
NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         ^g£w   TELEPHONE:      36tT-  2.8~71 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _0        ADDRESS:  £  /  <fn <4 1 ,'/<. 


GENERAL :   -  S^&shy  &jStgjjO££x2JlbA      UJa  J   au^h^i  Z£a    a  r> 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /2&£**#dl/l 

PROJECT  NO.:  #3  x?  J' ^J.)  O  CONTRACT  AMOUNT:     $  /  J?0 

PRO  J.  NAME:    /f'eSPr'ye  -  T  CONTRACTOR:  /tfei/er'  

LENGTH:        ^.3"  /??->S?S   FROM  (town):  &L£j£&££.  

COUNTY:  J*   AWARD  DATE:  ^T^Jy 

CONTRACT  TIME:        70         /?,  DATE  WORK  STARTED:      &  /7-  #3 

ORDER  TO  PROCEED  DATE:  &3  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:   _?   NO.  DAYS  WORKED  PER  WEEK:  <6 


%  TIME  USED:  &7   NO.  SHIFTS  PER  DAY:   /_ 

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT:    <0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ______ 

EFFECTIVE  OPENING  DATE:  _ 

PROJECT  MANAGER:    /Vgi/J  to  V/C^         TELEPHONE:  £  <TJ '  /0^T&  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     S7^/P~/~  a/*  st/yp/toJaj/  $ 

GENERAL:     /l^d  f/C     4 /PSS-T^/  *         ds/aj>  ?    S-*/^ S'CU;^.' o<? 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  C^/e/Oc//'^C 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    lX>rt?/?l Z?f  /f<?% 

PROJECT  NO.:    £S  33Z  '  JZ  CONTRACT  AMOUNT:     $    7//?;  S£t 

PRO  J.  NAME:  &*MaJ</ /iktMdJeu  j£  CONTRACTOR:  ^tJjAAi  Q '  jfe^  CQtiST/^S ZdC 

LENGTH :        /<Q  Q  /t///'3   FROM  (town):   4*iA£6Mk3h*+  A/oaJTHaA 

COUNTY:       ^V-f/g/^   AWARD  DATE:     A/au  S /j  /?£3  

CONTRACT  TIME:       %Q  {jj .  D.   DATE  WORK  STARTED:    ^Atxje  ^3//fS3 

ORDER  TO  PROCEED  DATE:         ~Zh£~$-  PROBABLE  COMPLETION  DATE:  /fyfj/ZOj 

%  COMPLETE:         £>&   NO.  DAYS  WORKED  PER  WEEK:  - 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   - 

NO.  MEN  EMPLOYED:         -  Q-   NO.  HOURS  PER  SHIFT:   — 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  /)y*ug  J ShJufMyt*-  TELEPHONE:      23£  ~  /O?  3 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_       ADDRESS:     ^f/f^-  &f  ^<%/^U4'yi 


GENERAL:      fisb&T    UJ^lS     ^OS£?<°/Jc/^t/  <J^/L    \£/f<r  ~J*>/?SonJ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  &£jJ</l\Je 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  gS-jB£S  43X'/{3)2/ 
PRO  J.  NAME:      (jM^Mltl  M&rA 

LENGTH:  ^  ^  /rf/L<z£  

COUNTY:  / 
CONTRACT  TIME: 


96  u).v< 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE: 

%  TIME  USED:  S~/ 


NO.  MEN  EMPLOYED: 


£6> 


CONTRACT  AMOUNT:  $  /Jt37dsS/6>.  . 
CONTRACTOR:  fat  i?  tftoAttK 

FROM  (town):        tfkJ&jL  J$2L  

AWARD  DATE:  '  /9f3 

DATE  WORK  STARTED:     .jfe^  ££j££~L 
PROBABLE  COMPLETION  DATE:  fil-SAfi/ 
NO.  DAYS  WORKED  PER  WEEK:  S~ 

NO.  SHIFTS  PER  DAY:       /  g  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   ^_ 

PROJECT  MANAGER:     J),  £>u£Ocdo£-  TELEPHONE:  7*/&   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:       jMsJi/A*   A^T?  S 


GENERAL :       C^MtL  J/aJ   J£  A^r'AJ   fiAtf  -T/X  .  0J9  & 

jMm  7%<r  jks£  A&mL  __  ,  

toals  d£L  f'/z  "re.  5&</r  /2z  d  %>7tfl  rfr  76.  ml 
rA^  t/,A/2c£         7Z>  A  AS  Acd-d/A/ve, .  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  GT/e^c/ji/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  DzCe<*7JeSt3f/9S3 


PROJECT  NO.:     7?S-  W  7  "/  C7)  /-2 
PRO  J.  NAME:    JfaScL^d  ~  SZ»^h 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE 

TELEPHONE 
ADDRESS : 


PROJECT  MANAGER:  T>  .-<J^hsr7*-</ £ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


'f^x^h-/    <^~P      C<^>«'/       jPcx^/j       "1       JS.  s?7,/&S*   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  al't/C 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /3t>£ S/^  /f#3 

PROJECT  NO.:     -jggfrg  ^J??-  #3  CONTRACT  AMOUNT:     $  £J£/ZA 

PRO  J.  NAME:  /rfa/^  ^bc/Tfi  '  /(PS  CONTRACTOR:  ^£/ggZ£ 

LENGTH:    FROM  (town):  gjJ^V 

COUNTY :  Jfcthi/jPiS*  efetf  /AWARD  DATE :    /j/d  y  e  tfl <T r~  ■S0-//#3 

CONTRACT  TIME:  g    DATE  WORK  STARTED:  —  

ORDER  TO  PROCEED  DATE:  £3  PROBABLE  COMPLETION  DATE:  <g 

%  COMPLETE:  0   NO.  DAYS  WORKED  PER  WEEK:  — 

%  TIME  USED:  Q   NO.  SHIFTS  PER  DAY:   — - 

NO.  MEN  EMPLOYED:  0  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     /^jjjM£±      £  <g  TELEPHONE:  ^  <sS-   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     /J*j?f~  <j~f 

GENERAL :        t^o/Ty^s  /j g  J   */0/7/t'f<J  -^p  ^    *z~ss-  ai/tf/y'TjS  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  &/eic//\/e- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  JZ7-  &3 

PROJECT  NO. :  S  ^t>Q7 £j  )■ 

PRO  J.  NAME:  ^//^//^  /J^D£jE.  />/9SS 

LENGTH:  £>.   

COUNTY:  /3atvS<5^  

CONTRACT  TIME:  y/.  Q. 

ORDER  TO  PROCEED  DATE:  /J-/0- 

%  COMPLETE:  <?£  

%  TIME  USED:  7*?  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:     /^e.n.    tpy*/*-  TELEPHONE:     3<Z>£~-  ZS77  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      Deft,    p-f  /J/jtiwayS 

£,//Zr,  /r?T.  ^?33Q. 

GENERAL:   ^  ujgr^    by  C&eJm^J^.  t&A  S  £   fir  €JA£jL  

of  /g&L  .  .  

 Utig  ajtagJ3Lg&££  gjSg^&ag of  far-/  //  <ry\  c4<scJ£t*\j  flowers 

a-wA     f/Yia./    rC<Lvds  Sue  Hut  flWt  I  <f5  A/sr?*:  ^  -  


CONTRACT  AMOUNT:     %/.0#7.  Z74-.  OO 
CONTRACTOR:    <^£f>   &r»srA-.  £0. 
FROM  (town):     /3,  //)n 3  S.  /T77~ 

AWARD  DATE:  <?-  Z4-  0  

DATE  WORK  STARTED:      /-  2.**'  S3 
PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  LLt/JOl\/C 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      D<TC.   Z~7  ,  1*7? 3 


PROJECT  NO.:     gj?  t  s\  DATE  SURVEY  AUTHORIZED:  ClVZ 

PROJ.  NAME:     B IC  y^uDOV    C  /? .  DATE  WORK  STARTED:   ^  

LENGTH:   £j ,  Z  svi  /  c  €S   ESTIMATED  COMPLETION  DATE:     S/  I  X  IK  ¥ 

DATE  SUBMITTED  TO  DISTRICT:       IZ/z.?  (?  Z 
PROJECT  MANAGER:  TELEPHONE:   


NO.  PERSONNEL  ASSIGNED:   %  COMPLETE:  <3  /4 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  &>L€si/0>Je 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      QtC    21  l^?J 


PROJECT  NO.:  j?£  ^p4Z  (f)  DATE  SURVEY  AUTHORIZED:  f  I  /  Zl/fJ 
PROJ.  NAME:     £A±  T  rO£X    S/Jor&c/*/     DATE  WORK  STARTED:   


C  zcet  —  >?eos  es  vec  r  re 
LENGTH:  svn  L^M   ESTIMATED  COMPLETION  DATE:  t4j_S£iH 

DATE  SUBMITTED  TO  DISTRICT:      H  It?  hi 


PROJECT  MANAGER:  -  "  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:   Q  C/c 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IE 


DISTRICT:  ENDIVE 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       \Z~  Zl  ~  8  3  

PROJECT  NO.:     8f?  704o  (s)   DATE  SURVEY  AUTHORIZED:  W'\?-?3 

PROJ.  NAME:     CoAu  cfiL€CK'  DATE  WORK  STARTED:        )  2L- 1 5~  ?3 

LENGTH:    ESTIMATED  COMPLETION  DATE:     I  -  2l~8j- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    Ho^*K£   ktLLy  TELEPHONE:       3c*'  2-917  

NO.  PERSONNEL  ASSIGNED:      _Z__   %  COMPLETE:  8  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &L£A/Qn/£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     D£C.    LI.  1^3 


-t- 


PROJECT  NO.:      EH  clo2  K  Cl)   DATE  SURVEY  AUTHORIZED:      N 1 12  /  fJ 


PROJ.  NAME:       AJ.  £  ,  A  f   ViDA  DATE  WORK  STARTED:   ^ 

A/\oCC/v'£  Co. 

LENGTH:  g  .  £  /W  /  t_  g \  Z   ESTIMATED  COMPLETION  DATE:      3  /3<?/?0 

DATE  SUBMITTED  TO  DISTRICT:     \~~llZK /?3 
PROJECT  MANAGER:  TELEPHONE:  ""x"-* 


NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:  Q  e¥o 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  £L£a/0I\/£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      6tt,  tl\  I^P3 


PROJECT  NO.:  £f  9^/1  ( 6  )  DATE  SURVEY  AUTHORIZED:  IO/Zl/%3 
PRO  J.  NAME:      Mo  £  rW     Fa**  DATE  WORK  STARTED:   ^T—— 


P H  I^L  I  PS  c 

LENGTH:  C.'Z    MIL  c~-T   ESTIMATED  COMPLETION  DATE:     s/l  I  JjM 

DATE  SUBMITTED  TO  DISTRICT:     D£C.  Z£f  /9f3 
PROJECT  MANAGER:  *~-r  TELEPHONE:   >^--  


NO.  PERSONNEL  ASSIGNED:  ^~  I  COMPLETE:   Q_  Vo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  £>l£fijQii/£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO 


.  :     BGL    1c>il{l)  DATE  SURVEY  AUTHORIZED:  )i>*tf'?3 


PRO  J.  NAME:  CunK  Cgtgjg  ORtoec:  DATE  WORK  STARTED:      j  2.- / ~  ?3  

LENGTH:    ESTIMATED  COMPLETION  DATE:  /2-2Z-83 

DATE  SUBMITTED  TO  DISTRICT:  lZ-2,Z.'?3 


PROJECT  MANAGER:         /<'<£Lcy   TELEPHONE:  3C£^ 

NO.  PERSONNEL  ASSIGNED:  /  -  £T  %  COMPLETE:  /AO  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &L£a/OiJ£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      &EC.   Zl  l^?Z 


PROJECT  NO.:     £f   ^1010  (l) 
PRO J.  NAME: 
LENGTH: 


DATE  SURVEY  AUTHORIZED:  I  o/lo  / Z2> 
DATE  WORK  STARTED: 


or  ft  ^  *  v 7 cc  e 
A  2  /*nJL(LS 


ESTIMATED  COMPLETION  DATE:      (  /Z7/fV 


DATE  SUBMITTED  TO  DISTRICT:  IZ/lSr/fS 


PROJECT  MANAGER:  Dfy/f  V  rSo\JAro* 'jc4  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


LS3-  l&S-Q 


6  % 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  6>L€/*/Ol\J£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Q£C.   Li  tJfgS 

PROJECT  NO.:     gg      OOP.    L  H  )  DATE  SURVEY  AUTHORIZED:      f  ZH 1 1'3 

PROJ.  NAME:      T0A/6=de    JZ^/Ce  DATE  WORK  STARTED:  ' 


LENGTH:  6.1    ^ri/C€   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  iz/zx/ ' K.l 


PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  V <• 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  £,L£a/Di\/€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     DEC.  LI  /7?3 


PROJECT  NO.:     g£    Z£4 -  /  (<j)  Z  0  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:    Hi  OOao  r/fc  D    -  V/j         DATE  WORK  STARTED:  ^-w  

LENGTH:         X".  1    /W  it  Cs   ESTIMATED  COMPLETION  DATE:    z/ 1  ijf  V 

DATE  SUBMITTED  TO  DISTRICT:  /z/zLI'/p3 


PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  <2  c/o 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:      6,LCaJ Q\sJ<? 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      DCC.  tj_^  I^XZ 

PROJECT  NO.:  Z0I  -  t  (z)  33         DATE  SURVEY  AUTHORIZED:  1 1 3  /  fT3 

PRO  J.  NAME:  pg  f£S  E£  \JitC£  -  /v?//*  ✓/.gW    DATE  WORK  STARTED:   

LENGTH:  ^>  /    /t/7/<L  f  J   ESTIMATED  COMPLETION  DATE:      I  /Z7^V 

DATE  SUBMITTED  TO  DISTRICT:  IZ/Lf/X3 

PROJECT  MANAGER:   TELEPHONE:    

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   O  c/c 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    C=L€A/0  iVtE 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:      0£O.   LI  l^XI 

 r  


PROJECT  NO.:  X  I  (3^)  Z  IQ  DATE  SURVEY  AUTHORIZED:  )q/z  c/f3 
PROJ.  NAME:         <f///?/i/<f      €f_  W  DATE  WORK  STARTED:   


LENGTH:   £  ,  Q  /V)/C€S   ESTIMATED  COMPLETION  DATE:      I  /zi/W 

DATE  SUBMITTED  TO  DISTRICT:      I  z/z?/ f3 


PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  ~1  £  % 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ^LC^Qh/C 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:      DEC.  Zl 

 r  


PROJECT  NO.:       f  Z&  -  /  O )  3  DATE  SURVEY  AUTHORIZED:      S/z  I  {?  1 

PROJ.  NAME:     £  /  Q ,\j£ V  - /{/.  D   L  I fl/g        DATE  WORK  STARTED:        ^/z/f  I  

LENGTH:  £.  Z,  yYl/cfS   ESTIMATED  COMPLETION  DATE:  f6g. 

DATE  SUBMITTED  TO  DISTRICT:     Q£g,  ZS   1 1f3 
PROJECT  MANAGER:       B     t  L~ I  L  Y  TELEPHONE:       3c£  -ZP71   


NO.  PERSONNEL  ASSIGNED:     V  TO  U  %  COMPLETE:  ^5% 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ^lCa/D\\J€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       D  EC     Zl  ,    I  9  ? J 


PROJECT  NO .  :       A/1     f^fOl    C  l) 
PRO  J.  NAME:     MitfrM  /SV<f  ■  V.<T.  - 
LENGTH:  A.  ^<-l 


DATE  SURVEY  AUTHORIZED:  ^JjcJ_il 
DATE  WORK  STARTED:  '"N- 


ESTIMATED  COMPLETION  DATE:     \Z  JlX  hi 


DATE  SUBMITTED  TO  DISTRICT:  Il/zf/f3 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE : 
%  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  /oL^MAw/E 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      b£C.  L 1  l^lfl 

PROJECT  NO.:      £S   Z&J  -Z  (  I  ).W         DATE  SURVEY  AUTHORIZED:  <rH\llZ2, 

PRO  J.  NAME:     So.  OF    £  #AB  Wet  c  DATE  WORK  STARTED:  

CiltLet:  -  A/cerrt 

LENGTH:   ^.9  yW/Lfl   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  /Z/L^/fJ 

PROJECT  MANAGER:   TELEPHONE:   ^  

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:  O  °/o  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT: 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Z)CC .  3& . 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 

OlUJNCi 

M-HRS 

USED 

THIS 

PERIOD 

I 

COMP 

EST 

COMP 

DATE 

&ricJae*r  Prom  fir* 

checker* 

ioo 

Shaturnuh  Wi^ 

0 

O 

I 

wBL 

a 

/is  Jzi  -J_C]_)0  

Goulrlrio*  Cisc^pk 

Grade  ^_  G>  raoe  1 

d 

jT'^sp/J.'  j.  _  _  _ 

4  

Co  *  A    (Jar  A 

o 

i 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    December  28.  198? 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


LB  90-8  (96)  jjjj 

Park  Citv  East  &  West 

1^.0  miles  

Still  water 


CONTRACT  TIME:      80  working  days 
ORDER  TO  PROCEED  DATE:       9- 19-83 

%  COMPLETE:  85°/.  

%  TIME  USED:  A6°/0 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  2.072.86A.^ 
CONTRACTOR:      Emorre  S»nd  and  Krav/Pl  r.n 
FROM  (town):        Billings,  Montana 

AWARD  DATE:         August  29.  1983  

DATE  WORK  STARTED:  September  17.  1983 
PROBABLE  COMPLETION  DATE:  6-30-8*< 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  K.  Hartman   TELEPHONE: 

ADDRESS : 


252-^138 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Bill ings.  Montana 


GENERAL: 


No  work  has  been  done  on  the  project  since  the  last 
reporting  period.     Engineering  personnel  have  worked  in 
the  office  on  notes  and  quantities.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Decembpr  ?fi     ,  Qfi, 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


IR  90-8  (9M  ^37  U-l 
Mossmai  n-Lockwood 

3.6  miles  

Yel 1 owstone  


CONTRACT  TIME:    100  wording  days 


ORDER  TO  PROCEED  DATE:    May  2k,  1982 

%  COMPLETE:   98%  

%  TIME  USED: 


97% 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  1.256.338.75 
CONTRACTOR:     Meyer  Construction  Co. 
FROM  (town):      Bill inqs.  Montana 
AWARD  DATE:        April  29.  1982 


DATE  WORK  STARTED:       July  19.  1982 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


^-17-8A 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS : 


K.  Hartman 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


252-^138 


1 


Bill inqs. Montana 


GENERAL :   Contract  completion  is  pending  on  the  repainting  the 

 striping  on  the  peoject.    


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


A  5 


DISTRICT:       Bill ings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       December  28.  1983 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH :  _ 
COUNTY: 


IR  90-8  (9*0  437  U-2 
Mossmaln  -  27th  St. 
12.2  miles  

Yel 1 owstone  


CONTRACT  TIME:    100  working  days 
ORDER  TO  PROCEED  DATE:  10-20-82 

%  COMPLETE:   

%  TIME  USED: 


98% 


97% 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  2.368.810.63 
CONTRACTOR:      Empire  Sand  and  Gravel  Co. 

FROM  (town):     Billings,  Montana  

AWARD  DATE:       September  2k.  1982 
DATE  WORK  STARTED:      November  29,  1982 
PROBABLE  COMPLETION  DATE:  1-7-8*4 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         K.  Hartman  TELEPHONE:   

2  ADDRESS: 


252-4138 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Bill ings,  Montana 


GENERAL :   Project  completion  is  pending  on  the  curing  period  for  the 

  epoxy  paint.     Two  men  working  in  office  on  notes  and  quantities 

 for  final  estimate.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


Bill ings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  28.  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


IR  90-9  (61)  ^86  U-l 

Hardin  West  

6. 2  mil es  

Big  Horn  


CONTRACT  TIME:      30  working  davs 


ORDER  TO  PROCEED  DATE:  1Q-1-83 

%  COMPLETE:   75%  

%  TIME  USED:  8% 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  6050.00  

CONTRACTOR:  Asphalt  Sealers  of  Montan 
FROM  (town):  Roundup.  Montana 

AWARD  DATE:        July  11,   1 983  

DATE  WORK  STARTED:        November  9.  1983 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       K.  Hartman  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:        0  ADDRESS: 


252-^138 


Bill?  ngs.  Montana 


GENERAL :   No  work  has  been  done  on  the  project  since  the  last 

 reporting  period,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:        Bil 1 ings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  28,  1983 

PROJECT  NO.:    IR  90-9  (6l)  A86  U-2  CONTRACT  AMOUNT:     $  1,^21,691. 

PRO J.  NAME:      Hardin  West  CONTRACTOR: 


LENGTH:  fiJ  mlUs 


COUNTY:  Big  Horn 


FROM  (town): 

Bill inqs. 

Montana 

AWARD  DATE: 

November  7, 

1983 

CONTRACT  TIME:  70  working  days  DATE  WORK  STARTED:  November  3,  1983 
ORDER  TO  PROCEED  DATE:     April   16,   198*4  PROBABLE  COMPLETION  DATE:   


%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  8  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       K.  Hartman   TELEPHONE:   252-^1  38  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _J_       ADDRESS:   Bill  ings.  Montana 


GENERAL :   The  contra  ctor  has  completed  crushing  the  material  for  the 

 Project.     No  other  work  has  been  started  on  the  project.  

 Engineering  personnel  have  been  establishing  center  line  on  the 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      \?_  -Zl  -  Q  3 

PROJECT  NO.:    X~S  SO-s6lYq  M  O? 
PRO  J.  NAME:     Le>l>G,£ &fcft<T<,  -  ScuTV4 

LENGTH :       U.1  r^.L^  

COUNTY :     ^  ,  ft  AqryA  

CONTRACT  TIME:     25£  VJogKmfa  frn^ 
ORDER  TO  PROCEED  DATE:      iq-3  \  -ffo 

I  COMPLETE:        Q  y£  

%  TIME  USED:  Q   

NO.  MEN  EMPLOYED:  .^-\_  

ACTUAL  COMPLETION  DATE:  — 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  —  

EFFECTIVE  OPENING  DATE:  <~> — 

PROJECT  MANAGER:    ^  ,C  K^TTgLSc^  TELEPHONE:      fa^q  -  2.4-7  S  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^       ADDRESS:  p»  "fta*.  ^A-Z.  

GENERAL:    TMe  ^gg  doasTgucTto*a  CoatrgggttCfc*   s^fls  UeCb  on  rAoi .  1 8  \<k  fe  1 

1  t^ftn   tS    Woig^KiG^   Ci»   STRv/CToZ.>T   ^uft^O-y  C<si^uTftTi'c»J^. 

Z  HeK>    Ate  sWoeK,,KAC>    IM    otCiCL-    CM   GigpfDtfS    ftNift  CoCVbigfrS. 


CONTRACT  AMOUNT:     $  277y  5^ 

CONTRACTOR:  ^g^gfc^  gg^ggftL  Cc^T.  >»c. 
FROM  (town):    "feu"TTe  t  l^ohfTftHO 

AWARD  DATE:  S~  3Q-ft3  

DATE  WORK  STARTED:  ^-   

PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:    

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


utCEH£m 

DEC  2  7  1983  ^ 


DISTRICT: 


BTLLTNflS 


CONSTRUCTION  PROGRESS  REPORT 
CONSTRUCTION  BUREK?  THE  PERIOD  ENDING:      DECEMBER    31.  1983 


I-ID  90-9  (62)  543 
PROJECT  NO.:    F-74-1  (2)  0  U-2  

PROJ.  NAME:    Wyola  South  &  Wyola  Conn. 

LENGTH:  5.8  Miles  

COUNTY:  Big  Horn  


$  7.977.895.9S 


CONTRACT  AMOUNT: 
CONTRACTOR:    Hilde  Construction  Company,  Inc. 


FROM  (town) : 
AWARD  DATE: 


Great  Falls.  Montana 
August  26 t  1Q83 


CONTRACT  TIME: 


220  WD 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:    August  29 f  1983  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:   q   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:   y   NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


8-1 5-85 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 


0 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         r.     SohaaV  TELEPHONE: 

ADDRESS: 


R.  Schaak 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


343-2501 


10 


P.O.  Box  366 


Wyola,  Montana  59089 


GENERAL: 


No  work  has  been  done  on  the  project  by  the  oontra.fit.nr 


Construction  staking  and  layout  work  is  underway.  Work 
in  progress  consists  of  slope  staking  Frontage  Roads  and 
staking  drain  culverts.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


un 


mm 

DEC  2  7  1983 


DISTRICT 


BILLINGS 


iONSTRUCTION  BUREAU        CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:        DECEMBER  31.  1983 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH :   

COUNTY: 


I-ID  90-9  (38)  549  U-2 

Wyoming  Line  North  

5.2  Miles  

Big  Horn  


CONTRACT  TIME : 


220  WD 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   ^_ 

%  TIME  USED:   20 


8-5-83 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  7,261,180.56 

CONTRACTOR:      Hilde  Construction  Company.  Inc. 

FROM  (town):      Great  Falls.  Montana 

AWARD  DATE:        August  5.  1983  

DATE  WORK  STARTED:      September  6,  1983 
PROBABLE  COMPLETION  DATE:        6-1 5-85 
NO.  DAYS  WORKED  PER  WEEK:  5 

NO.  SHIFTS  PER  DAY:   1 

NO.  HOURS  PER  SHIFT: 


8 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         R.     Schaak  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      14  ADDRESS:   


343-2501 


P.O.  Box  366 


Wyola,  Montana  59089 


GENERAL :   Work  in  progress  consists  of.  Martinez  Construction  

 Company,  Sub-Contractor (  installed  the  30"  CSP  at  sta. 

 1070+09.    No  other  work  was  done  due  to  inclement  weather. 


Grading  items  are  30%  complete t  Drainage  items  are  52% 
complete.  Structure  items  are  17%  complete.  


A  14  person  engineering  crew  is  assigned  to  construction 
layout  and  inspection.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


/A 


JO  DEC  2  7  1983  ^ 


DISTRICT: 


WTT.T.TWBS 


CONSTRUCTION  PROGRESS  REPORT 


CONSTRUCTION  BUREA&3R  THE  PERIOD  ENDING: 

I-ID  90-9  (36)  531  U-1 
I-ID  90-9  (38)  5^9  U-1 
PROJECT  NO.:    F-74-1  (2)  0  U-1  


PRO J.  NAME: 
LENGTH:      24.1  Miles 
COUNTY:       Big  Horn 


Fencing  Lodge  Grass  to 
Wyoming  Line  


^1  ,  iq83 

CONTRACT  AMOUNT:     $  486,990*61 
CONTRACTOR:       Crow  Tribe  of  Montana 
FROM  (town) :      Crow  Agency.  Montana 
AWARD  DATE:        July    5.  1983  


CONTRACT  TIME: 


See  Contract 


DATE  WORK  STARTED:       July  26.  1983 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  91 
%  TIME  USED:  Q 
NO.  MEN  EMPLOYED:  25 
ACTUAL  COMPLETION  DATE: 


■Tulv  ^  1983 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


10 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  n/a 

PROJECT  MANAGER:       R.    Schaak  TELEPHONE:  343-2501 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      2_       ADDRESS:  P.O.  Box  366 


Wyola,    Montana  59089 


GENERAL :  The  Crow  Tribe  was  Fencing  on  the  Lodge  Grass  South  portion  of 

 project.    Please  be  advised  that  all  of  the  Fencing  Items,  on  the  subject 

 projects,  that  can  be  built  at  this  time  were  completed  and  

 accepted  as  complete  on  December  10 ,  1983.    The  remaining  Fencing 

 items  will  be  completed  after  the  Roadway  Grading  work  has  

 progressed  sufficiently  to  allow  completion  of  all  of  the  con- 
tract items,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  £///-/aJ<£5 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:  j£/?9y~Z( 2S)SO  CONTRACT  AMOUNT:     $  ^  /&7jS?6>,  &7 

PROJ.  NAME:        S/l/S/)/lSn  CONTRACTOR:     ^/f^  <?<DaJLS77  (?<?.  ^ZJC 

LENGTH:  //.  9    /T?//^-*  FROM  (town):  <^/?^^77' 

COUNTY:    J//£-//dc<Jj>7c<<J£r &~7%*=/?SV/?€'  AWARD  DATE:  // -ftf-gj 

CONTRACT  TIME:   <US.J>.  DATE  WORK  STARTED:  ■—  

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:  _^  

%  COMPLETE:  —   NO.  DAYS  WORKED  PER  WEEK: 


%  TIME  USED:  —   NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED:       —   NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _^  

EFFECTIVE  OPENING  DATE:  -  

PROJECT  MANAGER:  TELEPHONE:     <2&f-  %?dZ. 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  >S         ADDRESS:         ^jyg^TT  g/f  Ato(Jl& 


GENERAL:  f/?£r<Z0AJjZ7?*C7/Q«J     <?JaJ/*ZF/Z£vJ  ^Wjf 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


» 

DISTRICT:  SjMvfS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       £)& p/VSC?  Z&.  /9B3 


PROJECT  NO.:     /^//  Z&  2  (/z)  4B 
PROJ.  NAME:    6a*en  £<r  P/Qf£ 

LENGTH:  <&Q  /K,c£?$  

COUNTY:  C/lK/>>o*J  

CONTRACT  TIME:  So  U/o  ft/)^ 
ORDER  TO  PROCEED  DATE  :OCf  z<f-. 

%  COMPLETE:  /Op  

%  TIME  USED:  37  

NO.  MEN  EMPLOYED:  — 


CONTRACT  AMOUNT:     $     2/4.  9/Q  .  &£> 
CONTRACTOR:     yC^wu to    Cqms rxu c Vsoa/  Cc>. 
from  (town):     Q/ee^r  /=/}CLS  /Mo/0  7: 

AWARD  DATE:        <<?/)/ £/»£?/?  30,  /9B3 
DATE  WORK  STARTED:      /Q<g/T  /7  /9&3 
^ROgffiCJ-  COMPLETION  DATE:      /VotS.  3.  /983 
NO.  DAYS  WORKED  PER  WEEK:  — 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   " 


ACTUAL  COMPLETION  DATE:      /Vol/.  3, 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  4.  /9&3 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     <$ /??  £q/<24*J 
NO. 


OF  ENG.  PERSONNEL  EMPLOYED:  J_ 


TELEPHONE : 
ADDRESS : 


24-S  38Z7 


^73>,///,vf<i ,  M>/Jr. 


GENERAL:       <£  /MJ/iS  0/3/3  U'^^cT    fJ5£r&    0/v  7W/<i  ^r/^r 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

//-? 


DISTRICT:  fifoC/V^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    jj£r  r&C£-/X>£&/e ZB.  /9B>3 

PROJECT  NO.:     f/e  ft)  7Q  C/l         CONTRACT  AMOUNT:     $    /  732,  ££, 

£eo  Looker -hc^yd        7  _  ,  _ 

PRO  J.  NAME :  £er>  L&Obe  - /Zb0<r*L-r±  5&    CONTRACTOR:      P^Z^/C   £/e\AJ/r  So"S  CO  . 

LENGTH :  /Z  j   /M,ceS  FROM  (town):        S^e/e/D^AJ .  \AJ ■ 

COUNTY:        CAR  QOAJ   AWARD  DATE:      /)a6Q£>r  Z£t  (2&ji=. 

CONTRACT  TIME:     I Zo\fJoKKI»  C>  DATE  WORK  STARTED:     Sepr  ZZ,  /9&Z 

ORDER  TO  PROCEED  DATE:  SePT  /<f.  /9&Z    PRODADLE* COMPLETION  DATE:  QCr 

%  COMPLETE:  /QQ   NO.  DAYS  WORKED  PER  WEEK:  /v/rf 

%  TIME  USED:  9&   NO.  SHIFTS  PER  DAY:   /p/j 

NO.  MEN  EMPLOYED:  /V  /j4  NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:     ££n  /<?  /9fij3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:     Q(?  T  2o ,  '983 
EFFECTIVE  OPENING  DATE:  /^//j 

PROJECT  MANAGER:  /ft  Z^/g^  TELEPHONE:       2<££  38~2-7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      _/       ADDRESS:         /Xg-'/^/T  £>  £~  tf/4//tt>x>K$ 

GENERAL:  cc^etC^         DA^S     C/f<SZ/tz/ aJ &    AJ&r&Si  /V 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  'Z8~<¥J? 


PROJECT  NO.:  ^ /<6>  )/ 


PRO  J.  NAME:    ^X^S/^aJ  0/?/ok 

LENGTH:   (P.S~  /Z7/^5 

COUNTY:  y/f/ZoiJ^T'C^' 


CONTRACT  AMOUNT:     $   ^^/Y  7%?. 

CONTRACTOR:  &mtf£j!£&0£ggft&li&  CO,3&C> 

FROM  (town):  S////aJ6J  

AWARD  DATE:   J'-Z'S 


CONTRACT  TIME: 


9a 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  ^2. 

%  COMPLETE:  /OoVd  

%  TIME  USED:   ^T^Q  

NO.  MEN  EMPLOYED:  £2  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /0-2£-#3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  "~ 

PROJECT  MANAGER:  fato/P  £_  Sc/it//r7/J^     TELEPHONE:     Jtyf-  <%?&Z 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     2^       ADDRESS:  J/*' Afa/J/S 


GENERAL : 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


//*> 


DISTRICT:  3/U//vC~,S 


CONSTRUCTION  PROGRESS  REPORT 

/XSc  /6~///s)s-Ym  THE  PERI0D  ENDING:     Dec,  zg,  /?&3 

/use  ze  z  Ce)9/ 

PROJECT  NO.:     £fSC_  46  -/  fe)  /3  CONTRACT  AMOUNT:     $  326,  73£,  QO 

PRO  J.  NAME:  ^    COW^L  CONTRACTOR:      £4C££2g±  C<?*>ST  (*£ . 

LENGTH :       7/       /Q,/ s  J  FROM  (town) :        ^g/)//Q  ,  /Hf^r. 

COUNTY :    ^V/^,  s  ^  /^/^./jfy  AWARD  DATE:         y^W  g  /^^3 

CONTRACT  1im:ConDirittJ^  ByS,*^  /,/3feHDATE  WORK  STARTED:       ZTb/UfT  9,  /?63 

ORDER  TO  PROCEED  DATE:  Sunel s  I  <?«g3      -EIIODADLE  COMPLETION  DATE:      dy#Q<Sr3/,  /9£& 

I  COMPLETE:  IbO   NO.  DAYS  WORKED  PER  WEEK:  /v/rf 

%  TIME  USED:  f    NO.  SHIFTS  PER  DAY:   /V //? 

NO.  MEN  EMPLOYED:  A///J   NO.  HOURS  PER  SHIFT:   /f///f 

ACTUAL  COMPLETION  DATE:  $M£JLMtf&3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  9.  /?&3 

EFFECTIVE  OPENING  DATE:  /y /rf 

PROJECT  MANAGER:     £  /tf  /jp/C/i/J  TELEPHONE:       ZtS  3SZ  7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_       ADDRESS:  ///6//W/>yS 


GENERAL :         3 -/TU^  DAK     6V^&  U5<?£  Q/O  J-&Lr 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  23,  1983 


PROJECT  NO. :       F  57-3  (13)  103 

CONTRACT  AMOUNT:     $  1,373,185.80 

PROJ.  NAME:  Grassranqe-West 

CONTRACTOR:  Glenn  Rehbein  Excavating, 

LENGTH:       9.7  Miles 

FROM  (town):    Lino  Lakes,  Mn 

COUNTY:  Fergus 

AWARD  DATE:       May  31,  1983 

CONTRACT  TIME:    80  Working  Days 

DATE  WORK  STARTED:        July  28,  1983 

ORDER  TO  PROCEED  DATE:  6/21/83 

PROBABLE  COMPLETION  DATE: 

7/1/84 

%  COMPLETE:  80 

NO.  DAYS  WORKED  PER  WEEK: 

3  -  6  t 

%  TIME  USED:  75 

NO.  SHIFTS  PER  DAY: 

1 

NO.  MEN  EMPLOYED:          4  to  9 

NO.  HOURS  PER  SHIFT: 

8  to  9 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVISOR: 

EFFECTIVE;  OPENING  DATE:   

PROJECT  MANAGER:  Passow   TELEPHONE:  538-8731  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    £_1       ADDRESS:     Box  491      Lewistown,  Mt.  59457 


GENERAL :    Sub-Contractor  One-Way  Sign  &  Const,  worked  6-8hr  shifts  installing 

guard  rail.    Snow  and  cold  weather  has  prevented  them  from  c  ompleteing  

the  guard  rail  installation. 

1  to  3  people  have  been  checking  final  quantities.    Field  notes  will  be 

shipped  to  the  District  Office  by  first  available  transportation  for  

final  checking.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    December  23,  1983 


PROJECT  NO.:      F  57-3  (09)  121 
PRO J.  NAME:      Wi nnett-West 
LENGTH:  9.1  Miles 


county :  Fergus/Petroleum  

CONTRACT  TIME:       160  Work  Days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  _2  

%  TIME  USED:  _4  

NO.  MEN  EMPLOYED: 


8/26/83 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  5,517,998.81 
CONTRACTOR:    Hilde  Const.  Co.,  Inc, 
FROM  (town): 
AWARD  DATE: 

DATE  WORK  STARTED: 8/30/83 


Gt.  Falls,  Mt. 


8/5/83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


1984 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :  538-8731 
3         ADDRESS : 


Passow 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  491 


Lewis town,  Mt.  59457 


GENERAL:  All  construction  activities  have  been  suspended  until  more 
favorable  weather  conditions.  


3  engineering  people  have  been  computing  and  checking  culvert  excavation 
areas  and  general  office  duties.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  j% 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:        63-1  C&) 

PRO  J.  NAME :  //^L^h^^  ^OjcH 

LENGTH :  #.  V 

COUNTY:  LLj*J-  

CONTRACT  TIME: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):   

AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 


PROJECT  MANAGER:  ^  jfi  f '  fX,  l/^V<f 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS: 


GENERAL: 


FX* 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  3/////U6S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /) ^tr/Xtf^  Z&, 

PROJECT  NO.  :      /ft  /QQZ  (  z)   CONTRACT  AMOUNT:     $  &£7 ,  3S/.  £5 

PRO  J.  NAME:  "g^jg  K>oC£  T?OAB  CONTRACTOR:     j?A£RV  r> LgABV  ITtoC  , 

LENGTH:      Q.3?  /MlcES   FROM  (town):     fi/£6/AJ6  <5 ,  /Mo/UF. 

COUNTY:       V E LLo\AiST°V CT   AWARD  DATE:        Aj6VeA?7?£/Z  7.  /<9&3 

CONTRACT  TIME:      Qp  WoKjc/»6  ZWKS  DATE  WORK  STARTED:  A t //\  

ORDER  TO  PROCEED  DATE:  /)/>£/ c  /L,  /9&t  PROBABLE  COMPLETION  DATE:      QCr  /£i/9&4- 

%  COMPLETE:   O   NO.  DAYS  WORKED  PER  WEEK:  A// A 

%  TIME  USED:   C>   NO.  SHIFTS  PER  DAY:   A/ //I 

NO.  MEN  EMPLOYED:      _0   NO.  HOURS  PER  SHIFT:  A///? 

ACTUAL  COMPLETION  DATE:  A/Za1 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  A/  //I 

EFFECTIVE  OPENING  DATE:  A//<4 

PROJECT  MANAGER:  ZO/C/3/0  TELEPHONE:  Z48-3&7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _i£  ADDRESS:  OF ///6//A&S 

GENERAL:  CO/i/sr/SuCT'OAS  sn^r/sud,  M^CD  //V  7?/£ 

Pi/0fofu&/)  /SfJ  Ztf£.  Cc*>r/eAcroi£  p£/o£  7Z>  /fP/e/c  /$ 

 $Sl/22&LjQM2-J&£&£L  !El  SioPF sr^A€J  £tfec£. 

e*.f?l7*rsc*>S  /<>  AVj0a,  7/oc^s ,  P>£o7>  /a-C^TS.  f  6c/77T?A>  . 

f  /Mrs  cecAAj&c&s  fco&K ,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Bill ings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       December  28.  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH :   

COUNTY: 


M  1018  (6) 


kth  Ave  N  &  31st  St. 
at  intersection 


Yel 1 owstone 


CONTRACT  TIME: 


Calendar  Date 


ORDER  TO  PROCEED  DATE:     May  9.  1983 

%  COMPLETE:   25%  

%  TIME  USED: 


89% 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  ^2.992.00  

CONTRACTOR:  Midland  Electric  Company 
FROM  (town):  Bill ings,  Montana 

AWARD  DATE:  May  9.  1983  

DATE  WORK  STARTED:       November  7.  1983 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         K.  Hartman  TELEPHONE:   

1         ADDRESS : 


252-A138 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


B  i 1 1 i  ngs,  Montana 


GENERAL :   No  work  has  been  done  on  the  project  since  the  last 

 reporting  period.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  S^/LJlf^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /&>  £  - 

PROJECT  NO.  :/ni£<Z'C3')  3r/'j7J?9  C3)  CONTRACT  AMOUNT:     $  7<?  7j  2  /  ^9 .  US. 
PRO  J.  NAME :  ^j„Uf  g/Vg        e  M.  ^/^CONTRACTOR :    JJ'j tf^s.  &MJ. 

LENGTH:  Z  *  ^'<r>,  *  FROM  (town):  J^e 

COUNTY:  J&jC^l+S.   AWARD  DATE:  g3-S?-<T^  -      Z . 

CONTRACT  TIME:  xy^r?   DATE  WORK  STARTED:  -  - 

ORDER  TO  PROCEED  DATE:     /^-/y>y2,  PROBABLE  COMPLETION  DATE:  

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  <o   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:       SS-£~-  frl 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:^/-  /T  TELEPHONE:  <S38'-  &73  j  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  j£?<ry  <f- 3  /  

GENERAL :        J&AgjZjdL &<?  r>y .    /isy*  / t°.     Jy        £_^L  S  yt?par/,^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  IIA?  -g 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /-  g  -  fr^f 


PROJECT  NO.:  f?  R  $  63-Z(i)37 
PRO  J-  NAME: 

LENGTH:  g   

COUNTY:  /-^; 


CONTRACT  AMOUNT:     $  ^fZ\  ^.5y>,  0  & 
CONTRACTOR:       ^tf^/s  dL*jjL&U 
FROM  (town):        y<W,  •/  /A-, 
AWARD  DATE: 


CONTRACT  TIME: 


2&  L*S~D 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:    03  -/^  -  S^? 

%  COMPLETE:   /C  &  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  S/j^gLZSES 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  ^  ^ ^e.  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


■sax  ~J£Z3± 


GENERAL :  ^  £^  /  &  Z  ^  g  //.J  J* 
 ^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:    ~R.LL,  tufas 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      |  2'  Z~l  -  8  !> 


PROJECT  NO 
PRO  J.  NAME 
LENGTH: 
COUNTY: 


•  Nm>>  i?~b--Mra  r 
 ~l.  4-  hn\Lur  ^  


CONTRACT  AMOUNT:     $qR3  80 


CONTRACTOR: 


FROM  (town):     ~B,U_tK»6,*t  ricMlflKA 


AWARD  DATE:      Z-  2  ft  -  ft3 


CONTRACT  TIME:  ftp  we^Mh^ft^; 
ORDER  TO  PROCEED  DATE:     4^ft-  fes 

%  COMPLETE:       i  0  c  /  

%  TIME  USED:  /  

NO.  MEN  EMPLOYED:  _JJ  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PEft-WfeEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


O 


ACTUAL  COMPLETION  DATE:  LL^bJ5L3 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /  /  -  ^  -  B J 
EFFECTIVE  OPENING  DATE:  — 

PROJECT  MANAGER:    b.C  |<£ TT £LSot*  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     2.  ADDRESS: 


(0^ 

-Z4-ZS 

Q  ft  OSS    K\c  NiTrtM  ft. 

GENERAL:    TUtT    'pgejfcC—    u.,  ft  c.    Cc^U'rub  0,4     I^QnJ.  ^  \S8  3 
A  ft  e     loo'/     Ccr^ipt-bTt      THe    £~t  MftL    cST»t~>p>Tc     VoftS  "wfewtfb 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  3/£L/JtfGS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /£  -  2.3~  83 


PROJECT  NO.:  CT '( '33 
PRO  J.  NAME:      fiusBy~  /¥//?&*/ 


LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  3/395J  73&-  SO 
CONTRACTOR:     SL^rr^/V  ro/K77  Co. 
FROM  (town):     G Xtr/XT /7?+ 
6>  -ZZ  -  83 


/oo  to-  £> 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  7-/3~83 

%  COMPLETE:  SO  

%  TIME  USED:  7.5  

NO.  MEN  EMPLOYED:  <Q  


AWARD  DATE: 
DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        M   nTT/DftN  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  47 


51Z -3hZS 


ADDRESS: 


GENERAL : 


£>/&  or    ^j<D/<L/c    //V  ~T//ys  fe/z./oD. 


+  77?ms  75  */o{     £Arrt-£ Guards,  /do  %j  /^a/c/ng  rr^ms  % 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /  -  g  -  y ^ 


PROJECT  NO.  :           BllLB.  (?)  CONTRACT  AMOUNT:     $  A?g  2eZ5.aO 

PROJ.  NAME ■■ffi-idje           tL^LLil  fiscr  CONTRACTOR :  /?„ 
LENGTH :        /3x'   FROM  (town):  '//, 


<  S7^  V  f 


C°UNTY:        &J<Lax    l^/Zty  AWARD  DATE:  ^ 

CONTRACT  TIME:  ^    DATE  WORK  STARTED: 

ORDER  TO  PROCEED  DATE:  1  PROBABLE  COMPLETION  DATE:  ^^4Lr-^:K 

%  COMPLETE:  <$.9   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  <gO   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:  •  

PROJECT  MANAGER :  JJa  /«?  £         lCr<>_  TELEPHONE:  x<?H  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  gggw  ^0  / 


GENERAL:  — //•^/>r//.,v  Afttf^  w'J/        *~  *  ^  ^a^h 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  "  CRM/BHB/sw/221F 


/17 


DISTRICT:  &///ja/(5S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /g  8? 

PROJECT  NO.:  S/W f?  4"/ ?<7  CONTRACT  AMOUNT:  ^SO-  00 

PRO  J.  NAME:  -5gggg /PI/^/aJP^aJ/JaJC^-  CONTRACTOR:  A y  ggd&J&&?*SJ 

LENGTH:  ^  *W5r<^f  FROM  (town):       /77/Z/g3  ^V7^/ 

COUNTY:     ^tg&ffff?  gSS*/  AWARD  DATE:  //-  g» 

CONTRACT  TIME:  ^7  DATE  WORK  STARTED:  —  


ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:   —   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  —  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  •->-» 

PROJECT  MANAGER:  TELEPHONE:  Z-*SS'-'rZ5'Ol~  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_       ADDRESS:  0£y?7" 

GENERAL:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  Billings 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    December  23,  1983 


PROJECT  NO, 


F  57-3  (14)  97 


DATE  SURVEY  AUTHORIZED:  10/12/83 


PROJ.  NAME:    W-  of  Grassrange-West  DATE  WORK  STARTED:  12/5/83 

LENGTH:  6-°  mi1es   ESTIMATED  COMPLETION  DATE:  4/30/83 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Passow  TELEPHONE:  538-8731 


NO.  PERSONNEL  ASSIGNED: 


1  to  5 


%  COMPLETE:  10 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  23,  1983 

PROJECT  NO.:      F  57-3  (01)    88  DATE  SURVEY  AUTHORIZED:  6/24/83 

PROJ.  NAME:    E  5  Mi .  E .  of  Lwn .  E .  DATE  WORK  STARTED:  10/31/83  

LENGTH:  9  tT11"les   ESTIMATED  COMPLETION  DATE:  3/31/83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       Passow   TELEPHONE:  538-8731  

NO.  PERSONNEL  ASSIGNED:        1  to  4  %  COMPLETE:  30 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:      Bill Ings 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  28.  1983 


PROJECT  NO.:    IR  90-7  (53)  377 


DATE  SURVEY  AUTHORIZED:  8-2-83 


PRO  J.  NAME:     Grey  CI  iff  East  &  West        DATE  WORK  STARTED:       December  15,  1983 

LENGTH :  7.0*4  miles   ESTIMATED  COMPLETION  DATE:    December  1 98^4 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     K.  Hartman  TELEPHONE: 


252-^138 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


2% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:   &  <■ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /  -  2  -  §^  

PROJECT  NO.:    f^7-3  t V  s)  &  7  DATE  SURVEY  AUTHORIZED:    /t>~/Z  -  &y? 

PRO  J.  NAME:     ^*«>  ..J,^.^b^„        DATE  WORK  STARTED:  ;/  -js-TS-S 

LENGTH :  -    ESTIMATED  COMPLETION  DATE:      &  -&4 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  7)*Je  £"  ,T\*  V2r<t        TELEPHONE:         £53%  -&73  I  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  g 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IE 


DIRECT  PARTICIPATION 
FEDERAL  HIGHWAY  ADMINISTRATION 
November  1,  1983 


November  1 ,  1983 


MONTHLY  PROGRESS  REPORT 


DIRECT 

FEDERAL  CONSTRUCTION 
MONTANA 

PROJECT 

LOCATION  LENGTH 

TYPE 
WORK 

PERCENT 
TIME 
USED 

%  WORK  COMPLETED 
AND  ESTIMATED 
COMPLETION  DATE 

CONTRACTOR  AND 
CONTRACT  AMOUNT 

MT  ERFO  81  (4) 

Helena  NF,  Lewis  S  Clark,  .123 
Broadwater  &  Powell  Co. 

X081 ,  X001  &  X001 

91% 

62% 
09/13/83 

U.S.  Small  Business  Adm. 
Morning  Star  Ent.,  Inc. 
(Subcontractor) 
$279,000.00 

FHP  19-1(2) 
FLH  19-1(2) 

Darby  -  Lost  Trail  4.451 
Bitterroot  NF 
Ravalli  County 

Grading,  Base,  + 
Bituminous  Paving 

5% 

1  2% 
08/30/83 

Washington  Const.  Co. 
$2,526,990.35 

MT  ERFO  81(3) 

Avalanche  Creek 

Benton,  Ohio  &  White  Gulches 

Lewis  &  Clark  County 

Grading,  Damage 
Repair 

0% 

Swan  &  Sons,  Inc. 
$231 ,891 .50 

